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Special July Meeting 


Simcoe, July 28th, 1931. 


Minutes of Special Meeting of Norfolk County Council 
held this 28th day of July, 1931, called for the purpose of 
confirming an agreement for paving in the Village of Water- 
ford and for general purposes. 


The Council was called to order at 10 a.m. Warden J. 
H. Misner presiding. 


Moved by Mr. Reynolds, seconded by Mr. Ferris: That 
the County Solicitor be instructed to prepare a contract be- 
tween the County of Norfolk and the King Paving Company 
for the construction of the extension of County Road No. 2 
in the Village of Waterford, the tender for the work being 
$2.04 per square yard for the pavement and 65c per cubic 
yard for excavations, subject to the approval of the Depart- 
partment of Public Highways. Carried. 


Moved by Mr. Reynolds, seconded by Mr. Ferris: That 
the County Solicitor be instructed to prepare an agreement 
between the County of Norfolk and the Village of Water- 
ford, whereby the Village of Waterford waives its right to 
collect any monies due or accruing due to the said Village 
of Waterford under the Highway Improvement Act during 
I93I and 1932 up to the amount of the cost of paving the 
extension of Road No. 2 in 1931. Carried. 


Mr. Kent gave notice that he would at next regular 
meeting or as soon thereafter as possible introduce a By-law 
confirming the By-laws of the Township of Middleton and 
the Village of Delhi, closing portions of the Townline between 
these municipalities. 

Moved by Mr. Maguire, seconded by Mr. Kent: That Mr. 
Townsend be appointed a member of committee re adver- 
tising the County. Carried. 


Moved by Mr. Townsend, seconded by Mr. Maguire: 
That C. H. Ferris be a member of the Committee from the 
County Council to arrange for the advertising of Norfolk 
County. Carried. 


Moved-by Mr. Price, seconded by Mr. Bowden: ‘That 
the Council do now adjourn to meet again Ist September, 
1931, unless called by the Warden. Carried. 


Council adjourned accordingly. 


Confirmed in open Council this 1st day of September, 
A.D. 1931. 
JONATHAN PORTER, TH aAMISNERS 
Clerk. Warden. 
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September Regular Meeting 


Simcoe, September Ist, 1931. 


Minutes of Regular Meeting of Norfolk County Council 
held this first day of September, 1931. 


Council called to order at Io a.m., the Warden, J. H. 
Misner, presiding. 


Roll called. All the members present except C. H. Fer- 
ris, Reeve of Port Rowan. 


Minutes of June session and special meeting of July 28th 
were read and confirmed. y 


<= 


The following communications were read: 


1. County of York re taxation of King’s Highways and 
County: Roads with resolution for confirmation. 7 


2. County of Lanark, re Public School Inspectors and ~ 
Public School Act. 


3. Counties of Lennox and Addington re Normal School 
attendance. 


4. Canadian National Institute for the Blind re Henry 
Butcher of Townsend. 


5. Accounts Norfolk Chamber of Commerce, Pearce 
Publishing Co. and Ryerse Bros. 7 


Moved by Mr. McVicar, seconded by Mr. McCurdy: That 
the communications as read be referred to the following com- 
mittees: 


County of Lanark, County of York, Counties of Lennox 
and Addington and Canadian National Institute for the Blind, 
to the Committee of the Whole. 


Accounts, to Finance Committee: Carried. 


Moved by Mr. Collings, seconded by Mr. Price: That Mr. 
McKiee act as chairman of the Committee of the Whole in 
the absence of Mr. Ferris. Carried. 


Moved by Mr. McKiee, seconded by Mr. McCurdy: That 
Messrs. Bowden and Reynolds be a committee to interview 
officials of the Children’s Aid Society regarding its respon- 
sibility of children and to report at the next regular meet- 
ing. Carried. 


Mr. Stackhouse presented report of the Good Roads 
Comniittee. 
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Moved by Mr. Stackhouse, seconded by Mr. Stuart: That 
the report of the Good Roads Committee be adopted. Car- 
ried. 


Moved by Mr. Price, seconded by Mr. Reynolds: That 
the Council do now adjourn to meet again at 1.30 p.m. Car- 
ried. 


Council adjourned at 11.35 a.m. 
Council resumed its sitting at 2.05 p.m. 


Mr. Kent presented report of Public Buildings Com- 
mittee. 


Moved by Mr. Kent, seconded by Mr. Anderson: That 
the report of the Public Buildings Committee be adopted. 
Carried. 


Mr. Collings presented report of Reforestation Com- 
mittee. 


Moved by Mr. Collings, seconded by Mr. Robertson: 
That the report of the Reforestation Committee be referred 
to the Committee of the Whole. Carried. 


Mr. McKiee presented report of the Finance Committee. 


Moved by Mr. McKiee, seconded by Mr. McCurdy: That 
the report of the Finance Committee be adopted. Carried. 


Moved by Mr. Price, seconded by Mr. Stackhouse: That 
the Council do now go into Committee of the Whole to con- 
sider matters referred thereto. Carried. 


The Council went into Committee of the Whole at 2.20 
p.m., Mr. McKiee presiding. 


The Council resumed its sitting at 3.30 p.m. 
Mr. McKiee presented report of Committee of the Whole. 


Moved by Mr. McKiee, seconded by Mr. Bowden: That 
the report of the Committee of the Whole be adopted. Car- 
ried. 


Moved by Mr. Kent, seconded by Mr. Reynolds: That 
this Council expresses its approval of the efforts of Messrs. 
Paterson and Perrett in introducing a system of registra- 
tion for admittance of experienced tobacco growers from 
the United States for the assistance of county growers in 
the harvest of this season’s crop and that a copy of this reso- 
lution be forwarded to the Department of Immigration at 
Ottawa. Carried. | 

The following are the reports of Committees as adopted by 
the Council: 


at a 
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REPORT OF THE COUNTY ROAD COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Centlemen,—Your Committee on County Roads beg leave 
to report as follows: 


The following work has been completed since the June 
session : 


Road 1—Two miles of tar resurfacing. 


Road 2-Five miles of gravel resurfacing and three- 
quarters of a mile of gravel mulch. 


Road 5—Two and three-tenths miles of gravel mulch. 
Road 6—Two miles gravel resurfacing. 


Road 7—One and two-tenths miles of eravel mulch; two 
and one-fourth miles gravel resurfacing. 


Road 8—Three miles of gravel mulch; three miles of 
gravel resurfacing. 


Road g—Four miles of grading and gravelling; two 
miles of tar retread; one mile gravel mulch; two and one- 
quarter miles of resurfacing. 


Road to—One and one-half miles gravel resurfacing. 
Road 11—Three miles gravel resurfacing. 

Road 13—Eight-tenths of a mile of gravel mulch. 
Road 15—One and one-half miles gravel mulch. 


Road 16—One mile gravel mulch; three miles tar resur- 
facing. 


Road 18—Three miles tar resurfacing. . 


Road 25—One mile gravel mulch and one mile tar re- 
surfacing. 


Road 26—One-half mile gravel resurfacing. 


Road 27—Three miles gravel resurfacing; a reinforced 
concrete culvert. 


The following work is being proceeded with: 

Road 6—Construction of a reinforced concrete culvert. 
Road 8—Gravel resurfacing. 

Road g—Grading. Seal coat and tar retread. 


Road 14—Gravel resurfacing. 
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Road 27—Gravel resurfacing. 


It is expected that the crushing outfit No. 2 will be closed 
down this week. 


Accounts amounting to $76,420.63 have been passed since 
the last regular session of this Council. 


Committee fees since the June session, $236.50. 
All of which is respectfully submitted. 
CHAS. STACKHOUSE, 


Chairman, 
HARRY E. STUART, 
W. D. ROBERTSON. 


REPORT OF THE PUBLIC BUILDING COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen —We, your Committee on Public Buildings, 
beg leave to report as follows: 


That we accept the tender of H. S. Carvill for caulking 
of the Court House and Gaol buildings for the sum of $144.00. 
All of which is respectfully submitted. 


G. G. KENT, 


Chairman, 
G. J. McKIEE, 
R. E. ANDERSON. 


REPORT OF THE REFORESTATION COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Your Committee on Reforestation beg leave 
to report as follows: 


The following replanting has been proceeded with: 
Reforestry Plot, Lot 14, Concession 14, North Walsingham 
6000 Poplar. 5000 Red Pine. 


In this plot the elm plantation of about 16 acres was 
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replaced with red pine excepting in the low places which were 
reset with poplar. The fire guards were widened and a well 
disked. . The expenditure being $136.25. 
On the Paine Plot, Lot 11, Concession 2, of Charlotteville 
76,000 Jack Pine and Red Pine were planted.to take the 
place of the Elm, Ash and Maple, which had died. Some of 
the Jack Pine was set in between the rows to prevent lowing. 
About 8 acres at the back end of this plot was found without 
planting and this was planted. Fire euards were also con- 
structed at a cost of $177.00. 


Stipe Plot, Lot 6, Concession 10, Charlotteville 


Two fire guards were constructed and 1000 trees were 
planted in a blowhole, the cost being $8.50. 


Turner Plot, Let 7, Concession 9, Charlotteville 


Two low holes and the driveway were planted with Pop- 
lar. The orchard was plowed and set with Red Pine. The 
fire guards were disked and extended. 16,000 trees in all 
were planted, the cost being $56.75. 


Bonnie Heath Plot, East of Bloomsburg, in the Township of 
Townsend 


Considerable loss was sustained on this plot last year. 
due to the dry season. Replanting amounted to 22,500 pine 
and spruce at a cost of $71.50. It was impossible to make a 
complete replanting owing to the shortage of trees at the 
Provincial Forestry Station. 


Morden Plot, Lot 18, Concession 6, Scuth Walsingham 
Fire guards were disked at a cost of $2.50. 
Shellburg Plot, Concession 9, Charlotteville 


3000 Spruce, 3700 Larch were replanted, at a cost of 
$108.50. | 


Cost of survey of this property by Messrs. Lee & Nash 
was $195.15. 

Sale of buildings on this property amounted to $280.00. 

Total planting this year amounted to 194,090 trees. 

Committee fees since the June session, $55.60. 

All of which is respectfully submitted, 


W. 'S. COLLINGS, Chairman. 
CG KENT: 
A. PRICE. 
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REPORT OF THE FINANCE COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen —Your Committee on Finance beg leave to 
report the following accounts and recommend that same be 
paid: 


Be RY CESS oooccs ese 2ksccncnssctecnecnsencncncetecsevesevneessveneseasevassonsnncansoss $14 50 
Norfolk County Chamber of Commerce.......ceene 100 OO 
The Simcoe Reformer ~........sececsscsescennsereccreeonseesesenscenseens 196 40 

We also recommend that $5.00 be paid Eleanor Misner 
for stenographic services. 3 


All_of which is respectfully submitted. 
G. J. McKIEE, Chairman, 
J. W. TOWNSEND, 
THOS. D. MATHEWS. 


REPORT OF THE COMMITTEE OF THE WHOLE 
To the Warden and Members of the County Council of the 


County of Norfolk: 


Gentlemen,—We, your Committee of the Whole, beg 
leave to report the matters referred thereto have been con- 
sidered in the following manner and we recommend the fol- 
lowing: 

1. That the matter of Henry Butcher be laid over until 
the next regular session, so that the Township of Townsend 
will have an opportunity to consider the matter. 


2. That no action be taken regarding communication 


from the County of Lennox and Addington. 
That the communication from the County of Lanark 
be tabled until the January, 1932, session. 


4. That the communication from the County of York 
be referred to the Road Committee for an explanation of 
the matter. 


5. That the report of the Reforestation Committee be 


adopted. 


6. That the question of disposal of posts on the Shell- 
burg property be left with the Reforestation Committee. 
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All of which is respectfully submitted. 
G. J. McKIEE, Chairman. 

Moved by Mr. McKiee, seconded by Mr. McCurdy: That 
this Council do now adjourn to meet on the 3rd day of No- 
vember, 1931, at 10 a.m. Carried. 

Council adjourned accordingly at 3.45 p.m. 

Confirmed in open Council this 3rd day of November. 
Per et O3F. 


JONATHAN PORTER, 
Clerk. 


fede MISNER, 
Warden. 





November Regular Meeting 


Simcoe, November 3rd, 1931. 


Minutes of Regular Session of Norfolk County Council, 
held the 3rd day of November, 1931. 


Council called to order’ at 10 a.m., the Warden, J. H- 
Misner, presiding. 


Roll called. All the members present. 
Minutes of September meeting were read and confirmed. 
The following communications were read: 


Hamilton Technical School, with reference to school fees 
of Beverly Wyckoff. 


Counties of Stormont, Dundas and Glengarry with refer- 
ence to a memorial to impose a higher tax on bus and freight 
lines. 


Account of Pearce Publishing Company. 


Moved by Mr. McVicar, seconded by Mr. McCurdy : Jeatiye 
the communications as read be referred as follows: 


Hamilton Technical School and Counties of Stormont, 
Dundas and Glengarry, to Committee of the Whole. 


Account, to Finance Committee. Carried. 


Mr. Stackhouse presented report of Good Roads Com- 
mittee. 


Moved by Mr. Stackhouse, seconded by Mr. Bowden: 
That the report of the Good Roads Committee be adopted. 
Carried. 


Moved by Mr. Stackhouse, seconded by Mr. Stuart: That 
this Council endorse the resolution passed at June session of 
York County Council petitioning the Government to enact 
such legislation as will equalize among all municipalities that 
portion of King’s Highways and County Roads taxation now 
borne by cities, separated towns and counties, and that a copy 
of this resolution be forwarded to the Hon. George S. Henry, 
Premier of Ontario. Carried. 


Mr. Reynolds reported orally on the matter of Children’s 
Shelter and as to its capacity of providing for all wards of 
the Society. 


Moved by Mr. Reynolds, seconded by Mr. Ferris: That 
leave be granted to introduce a By-law to confirm By-law No. 


454 of the Township of Middleton and By-law No. 274 of the 
Village of Delhi. Carried. 


Moved by Mr. Kent, seconded by Mr. Maguire: That 
said By-law be now read a first time. Carried. By-law read. 


Moved by Mr. Maguire, seconded by Mr. Townsend: That 
said By-law be now read a second time. Carried. By-law 
read accordingly. 

Moved by Mr. Ferris, seconded by Mr. Kent: That said 
By-law be now referred to the Committee of the Whole. 
Carried. 

Moved by Mr. Price, seconded by Mr. Bowden: ‘That 
the Council do now adjourn to meet again at 1.30 p.m. Car- 
ried. 


Council adjourned. 
Council resumed at 1.30 p.m. 


Mr. Kent presented report of Public Building Com- 
mittee. 


Moved by Mr. Kent, seconded by Mr. Maguire: That 
the report of the Public Building Committee be adopted. 
Carried. 


Mr. McKiee presented report of Finance Committee. 


Moved by Mr. McKiee, seconded by Mr. Ferris: ‘That 
the report of the Finance Committee be adopted. Carried. 


Mr. J. L. Buck, ex-Warden of the County, being present, 
was asked by Warden Misner to address the Council. 


Mr. Buck complimented Mr. Misner as being Warden 
of the County and also spoke of Colonel Townsend as being 
the only member of the present Council who was a member 
of the Council in Mr. Buck’s time. 


Moved by Mr. Price, seconded by Mr. Reynolds: ‘That 
the Council do now go into Committee of the Whole to con- 
sider matters referred thereto. Carried. 


Council went into Committee of the Whole at 2.30 p.m. 
Council resumed its sitting at 3 p.m. 


The Committee of the Whole having reported By-law 
to confirm By-laws of Middleton and Delhi, without amend- 
ment. 


Moved by Mr. Townsend, seconded by Mr. Collings: That 
said By-law be now read a third time. Carried. By-law 
read. 
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Moved by Mr. Robertson, seconded by Mr. Smith: That 
said By-law do now finally pass and become a By-law of the 
Corporation of the County of Norfolk and be intituled as in 
the caption thereof. Carried. 


By-law was then signed, sealed and numbered 636. 


Mr. Townsend presented report of the Committee of the 


‘Whole. 


Moved by Mr. Townsend, seconded by Mr. Bowden: 
That the report of the Committee’of the Whole be adopted. 
Carried. 


The reports of Committees as adopted are as follows: 


REPORT OF THE GOOD ROAD COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee on County Roads, beg 
leave to report as follows: 


Culvert construction is nearing completion on Road 


No. 26. 
Grading is proceeding on Road No. 209. 


All other construction work and special maintenance 
work, with the exception of fencing the right of way on Road 
No. g in the Township of Woodhouse, has been completed. 


Accounts passed since the September session amount to 
$24,388.09. 
Committee fees since the September meeting, $192.60. 


All of which is respectfully submitted. 


CHAS Se STACKHOUSE, 


Chairman, 
WeDe ROBERTSON. 


HARRY: Eo LUART. 
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REPORT OF THE PUBLIC BUILDINGS COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee on Public Buildings, 
beg leave to report as follows: 


That a 100-gallon hot-water boiler and jacket heater 
be installed in the jail and that the contract for same be given 
to H. Austin, Delhi, for the sum of $77.00. 


All of which is respectfully submitted. 


G. G2 KENT, “chairman 


REPORT OF THE FINANCE COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Your Committee on Finance beg leave to 


report the following accounts and recommend that same be 
paid: 


The Pearce Publishing Company, $12.88. 


_ We also recommend that $5.00 be paid to Eleanor Misner 
tor stenographic services. 


All of which is respectfully submitted. 
G. J. McKIEE, Chairman, 
THOS. D. MATHEWS, 


Ce GER Lise 
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THE REPORT OF THE COMMITTEE OF THE WHOLE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee of the Whole, beg 
leave to report the matters referred thereto have been con- 
sidered in the following manner and we recommend the fol- 
lowing: 


1. That the payment of $170.00 to the Hamilton Tech- 
nical School be sanctioned. 


- 2. That we endorse the sentiment contained in the reso- 
lution of the united Counties of Stormont, Dundas and Glen- 
garry re imposition of tax on operators of bus and freight 
lines for commercial purposes on public highways. 


All of which is respectfully submitted. 
e J. W. TOWNSEND, Chairman. 


Moved by Mr. Price, seconded by Mr. Bowden: That 
the Council do now adjourn to meet again on Ist of Decem- 
Memeioer, ot. 10:a.m., -Carried. 


Council adjourned accordingly at 4 p.m. 


JONATHAN PORTER, J. Hy MISNER, 
Clerk. Warden. 
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December Regular Meeting 


Simcoe, December Ist, 193°. 

Minutes of December regular meeting held this first day 
of December, A.D. 1931. ; 

Council called to order at 10 a.m., the Warden, J. H. Mis- 
ner, presiding. 

Roll called. All the members present. 

The following communications were read: 

Grand Jury’s report and account from Kelly, Porter and 
Kelly. 


Moved by Mr. McVicar, seconded by Mr. McCurdy: That _ 
the Grand Jury’s report be tabled and the account referred 
to the Finance Committee. Carried. 


Mr. Bowden presented report of Managing Committee of 
Industrial Home. ! 


Moved by Mr. Bowden, seconded by Mr. McKige: That 
the report of the Managing Committee of Industrial Home 
be adopted. Carried. 


Moved by Mr. Price, seconded by Mr. Reynolds: That 
the Council do now adjorn to meet again at 1.30 p.m. Car- 
ried. 


Council adjourned at 11.45. 
Council resumed at 1.30 p.m. 


Mr. Reynolds introduced a delegation from Norfolk Fair 
Board, asking for assistance. 


The Council was addressed by R. B. Kent, H. Kellam and 
A. FE. Culver, presenting financial statement of Board for 
year. 


Moved by Mr. Maguire, seconded by Mr. Kent:— That 
the request of the Norfolk Fair Board be referred to the 
Committee of the Whole. Carried. 


Mr. McKiee presented report of Finance Committee. 


Moved by Mr. MckKiee, seconded by Mr. Bowden: ‘That 
the report of the Finance Committee be adopted. Carried. 


Mr. Collings presented report of Reforestation Com- 
mittee. 


Moved by Mr. Collings, seconded by Mr. Townsend: That 


—— 


the report of the Reforestation Committee be referred to the 
Committee of the Whole. Carried. 


Mr. Paterson, District Representative, addressed the Coun- 
cil and gave a very instructive report of agricultural condi- 
tions in the county which was very much appreciated by the 
members of the Council. 


Moved by Mr. Mathews, seconded by Mr. McCurdy: Re- 
questing information in regards to transient indigents in the 
County of Norfolk. 


Moved by Mr. Price, seconded by Mr. Reynolds: That 
the Council do now go into Committee of the Whole to con- 
sider matters referred thereto. Carried. 


Council went into Committee of the Whole at 4.10 p.m. 


Council resumed its sitting at 5 p.m. 


Moved by Mr. Price, seconded by Mr. Bowden: That 
the Council do now adjourn to meet again December 3rd, 
aiao-a.m. Carried. 


Council adjourned at 5.05 p.m. 


Confirmed in open Council this 3rd day of December, 
1931. ; 
JONATHAN PORTER, J. H. MISNER, 
Clerk. Warden. 
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Second Day 


Simcoe, December 3rd, 1931. 
Minutes of second day of December meeting. 


Council called to order at 10 a.m., the Warden presiding. 
Roll called. All the members present. 
Minutes of first day’s session were read and confirmed. 


Mr. McKiee suggested that different members of the 
Council address the Council on matters in which the members 
were interested. 


Colonel Townsend gave an excellent address on the 
growing and curing of tobacco and Captain Reynolds dis- 
cussed the matter of fertilization and the cultivation of gar- 
den products and marketing same. 


Mr. Ferris gave an interesting address on the duck shoot- 
ing and the managing of the sport in Long Point District. 


The Warden gave a nice address on the fishing industry 
at Port Dover. 


Mr. Kent, the only bachelor in the Council gave an in- 
teresting address supplementing Colonel Townsend’s dis- 
cussion on-tobacco growing. 


Mr. Stackhouse presented report of Good Roads Com- 
mittee. 


Moved by Mr. Stackhouse, seconded by Mr. Robertson: 
That the report of the Good Roads Committee be adopted 
Carried. 


Mr. Robertson presented report of Special Committee 
on Valuation. 


_. Moved by Mr. Robertson, seconded by Mr. McKiee: 
That the report of the Valuation Committee be adopted. 
Carried. 


Moved by Mr. Price, seconded by Mr. Bowden: ‘That 
the Council do now adjourn to meet again at 1.30 p-m. 
Carried. 


Council adjourned at 11.30 a.m. 
Council resumed at 2.30 p.m. 


Mr. Marston presented report of the County Road 
Superintendent for the year. 
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Moved by Mr. Townsend, seconded by Mr. Kent: That 
the report of the County Road Superintendent be adopted 
as read and be printed with the minutes. Carried. 


Moved by Mr. Kent, seconded by Mr. Maguire: That 
the Warden do now vacate the chair and that Mr. Ferris 
preside. Carried. 


Moved by Mr. Maguire, seconded by Mr. Kent: That 
this Council in session assembled wishes to express to the 
retiring Warden its sincere appreciation of his diligence and 
efficiency in the discharge of his duties as Warden for 1931. 
Carried. 


Mr. Misner thanked the Council for its kind expression 
of appreciation and said it was due to the co-operation of 
all the members of the Council and officials that made his 
task both easy and pleasant. 


The Warden then resumed the chair. 


Mr. Ferris presented report of the Committee of the 
Whole. 


Moved by Mr. Ferris, seconded by Mr. Reynolds: That 
the report of the Committee of the Whole be adopted. Carried. 


Moved by Mr. Price, seconded by Mr. Reynolds: That 
the Council do now adjourn sine die. Carried. 


Council adjourned at 5 p.m. 


The reports of Committees as amended and adopted are 
as follows: 


REPORT OF THE MANAGING COMMITTEE OF THE 
INDUSTRIAL HOME 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Managing Committee of the In- 
dustrial Home, beg leave to report as follows: 


During the year your Committee found it necessary to 
meet on five different occasions, three times in a regular way 
and twice to consider urgent matters. 


The following matters have been attended to during the 
year: 


I. A new horse was purchased for the farm. 


2. Provision was made for the burial of inmates in Oak- 
wood Cemetery. 





3. The steam pipes passing through the fruit and vege- 
table cellar were heavily insulated and a system of ventila- 
tion installed to keep the cellar cool enough for proper keep- 
ing of the fruits and vegetables. 


4. An experiment in fertilizing was carried on and we 
are glad to report the results fully warrant the expenditure 


5. The lightning rod equipment was altered to conform 
with the requirements of the fire marshal. 


6. All windows, doors and walls of the Industrial Home 
and Isolation Building were thoroughly caulked. 


On all our trips we have found everything in the Home 
and on the farm in first-class condition. We have only the 
highest words of praise for our management. 


We would call your particular attention to the following 
statements: 


Statement No. 1 


The number of inmates on November I, 1930, was 48. 


1930 Admissions Withdrawals Deaths 
November 2-.cnetisona...d tat 3 O O 
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1931 
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Inmates October 30, 193I1—5o. 
Statement No. 2 


Inmates from different Municipalities: 


Municipality Male Female Total 
Windhanit ssasmas te ee att 2 O 2 
Toynsendst, ces. eee 2 3 5 
Woodhouset:, a2it7 sees 2 I 3 
Charlotteville; =0s 201 eo 6 O 6 
North Walsingham .............. I I 2 
South Walsingham ....0.000.... 4 2 6 














RN) OH LGTFes: Ai2 oc. .0.tocccrersoares-- I 4 5 
OWN COVER E S70 nee I I 2 
oh Se ao A Deol Barone ee 6 2 8 
BE OV IGLG ntact iladentansso-ccee- 2 I 3 
TENGE cots. cdtho eas Ao eee I O I 
TOT Gs oases caisigeqieckiconnspocs I 3 4 
Pee CO WATE Aibeteocacieacteenssedus I 2 3 
ete Re eee Bt ces cad ceca wsancn bones ptoossvisscesessacsdeoke 50 
Deaths 
Mrs. Robbins, age 85, Windham. 
Mrs. Jackson, age 69, North Walsingham. 
Statement No. 3 
Maintenance Table 
Month Patient Days Others 
1930 
OE OF SR Rae Se a On ee 1498 210 
RO NS PEI at a 9 EL kee euarasicasoe-vbdnceccesscesane 1581 er 
1931 
RE Mt PS PEN ace? vie, Sas acaedassesucesestarenses> 1620 217 
Ck TENOR AES a a sa ee Ser 156 
ES SI ea eee eer ree 1823 209 
erate curt liesipesesticenceassasbwndorepens 1703 221 
Be ee Mae AG Fei eahc es es saucy niSesosesNeacedecccsbicosten. 1670 186 
Se ee cU Este Scan he si oes aessefedevenqeenprsoresnose> 1548 202 
EE Ma Cites esti isons soos ocenceseascedeaseuceneveeves 1542 oie 
PURE et See beaks. oesacpendnsceredinsesensceeseeesone 1550 217 
TSS elie eee 1530 180 
OCLOD SH warsescsteceecesnscsssrereresssvesossnssesssesezenys 1564 217 
TQ1O4 2449 
Number. of meals served to inmates............ cdi 575502 
Dlumiperwot meals served to. Others... escesesteessesesnes 7,347 
64,929 
Statement No. 4 
Farm and Garden Production For 1931. 
BEE WOOd, 15. COLK ceicscccuscccssssseccsecencsacscssssseoncaceneonenscees ae YE 8 
Pork, 1600 PpOund .........ccsscseccesesseccsssceeneseoecenssonseneseesssees 320 00 
FLAY, 20 COM o...escccecssesscersscereccessessesssossnecnonsseseseresscsscenerseenes 200 00 
Wheat, 27 bushels ..........sscsesceresrsseeseeresssessssensssseessensens 13 50 
Oats, 209 bushels \........scscsescsserereeeeeereeestsrsesesseenessenenesnees 41 80 
MY TOIL S <a iic paps vacgpyspciaraahinsssascevdncanspernean ns eee 40 OO 
~ Field corn, 410 bushels ......csccessecseeseeesesneeseenseeetenenseees 246 00 


RMN 11S 1 oS) GEO eis cas ee aadearaeit tac veteran sacededaeWeoehs ohicanedee 16 00 


“Einsilage, 9752 tOms socecsccsossstecenssessoschvonduesase lapinesesevesaSuaeinvenrs 175 00 
Potatoes, 300 “Dusheels .....c..csc, es ccescsecsssessssesoetacsusenensnegereas 100 OO 
Mangles, 1000 bushels .........scscsscsecesssesseesecercsensserenesees 120 00 
Turnips,.-3002bushrel sa. .i a. obactgipecnesnoycenadtocnensgees= tee 36 00 
Onions, 20" bushels ic.).s.th5 2 etgetes capone taseseontecteke eee 30 OO 
Carrots, 5 bushels cn iis testieeswegnesJeases titaret arse 50 
Cabbage, 40° bushels 2.225 Sag Gise.ponssasie recat toeyecnaset atten aaa 20 00 
Garden beet, 10 bushels ....... Pa PP ERE rs eA 4 OO 
Ryé, .(new),/ 83° Bushets ss 18. sviteeveresees dren ee 22h 
Apples, 40 “bushels i. vet a a ataysaneeeeeceeccyseeren ear 2 eee 8 00 
Garden produce, used. (éstimated) \2i-0;-.4:cesiseeee 100 OO 
Milk ‘produced, 83,737. pounds) 00.5.0... cve<..ccsesattents sree 2696 II 


Institution used 73,000 pounds. 
10,737 lbs. exchanged for butter, 1419 Ibs and $5.36 


cash. 
EP's, SIS] > ccatecestsesvesborsthsectadeeserectgsree teen snekeh eats team 39 40 
Stock sold. during yearns... 2...ctss:tcgeosessteseiece 233 00 
Increase in stock: 1. heifer,.1 bull calf. 100 00 
Loss: i hetfetzcaltg inten cater aera $10.00 


$ 4610 OT 
Statement No. 5 


A complete inventory, including farm, buildings, stock, 
crops and contents of various buildings. 


Buildings 

Stocks barn) 12.5, . aoe vse aise: tote cat eee eee sens eae aene $ 2500 00 
SILO ccceecasiiaske ceva cueye tage esate peategd saed cape vate oe eee 250 00 
Corn’: Grib pans eitacatescteres etree nade ait ge eae I5 00 
Implement “She diy viii siasde-ptecersscele vena aes ieee ee 100 00 
Drive barn: and shed 227 sh.2 iis. seees eines ee 150 00 
PIS POT: %.ucksctacceenesaaeee eusanonsecansgensdensh costa atest an ee 300 00 
Cook houses .iincwierceorscan nies cheek arene ee 75 00 
Toe wh OUs 62. cssuccszsastbevton ante es Eats te tha ee laee ee ea cease 400 OO 
GSAT AG Owes sgassecdsltes eager nest seat een anes 400 OO 
Poultry {housesencin vist. kis-cccetenaneag vires ee 125 00 
Isolation) Duilding-\v... acco tatceeseecsteceasieesae eet cea a 2000 00 
Institution] building ictet once ts tease eee 65000 00 
1 BE: 0s Danan eee re RRR Ny PAR ei teen ea mi So 3000 00 

$74315 00 

Stock 

Nin 62 COW'S: .0pSicsvasseecas Gals ncanateta tgs niticanatevastt tevketoen ae $ 1125 00 
@nesbialle ici dacidsstateadad b-ckedleb nt iss.ecea eee 75 00 
One Dull s cal hs cicisi cease ceottepasete titacvoncdoeenats (tin en 60 00 
One sheitercalt> 35 hk scccd.cghessssacthetovtecreidaasth cele eee 40 00 
Three’ yearling heifersiccigiiiiieccccesstoesthenicheeseexs ten a 195 00 





BPR cia ic sees ep sucecentynesdoiecenodneanvasesedeneneepenecepeanézcstert® 10 0O 
Wa Eay rece cas atte icadsurvessocenctccoscenngeperecesatesesresssetesnconaetosnes: 375 00 
One DTOOd SOW ceesessscsrcercssscsscssssetenessssersnsentensessonssocsonseareseees 60 OO 
SEVEN PIGS ccseosecsechesssssrecsnscsecscsssssvennesnsennsenscnseenonnsantonnegessnnses 55, 00 
MERE UGC CTs ieee ccecane ease acees2ensnsenncesaecosetnakesseedasnapecatees yen: 80 00 
$ 2075 006 
Farm Equipment 
Qe Set Harness ...cccccccceecesccsecsssceercesecesssescesseseenseresaceoees S 215.00 
De UUM ee ceaecechccc seen a coscnennenn ons bas rooneatccsseensnesscenactntennseneesense 10 0O 
One Milk Scale N.C. 
BeOS ie ii scesernsanenesscngecassonsteectenneseccsenoseveesverveenseronecsseerereds 12 00 
De TOGt PULPET eric... ccs snonessseceeensnenineceegecsrerserestoneer tse 5 00 
re CULES DOK 8.5.0... 2. sn sesseseesscnsesesensseneneseseesensneecseereneneres 25 00 
One gasoline €Mgime oes teres tees eesesereneeteeseestee 5 00 
One wagon and rack ....ccecsesesessssessesenterereetetensseenenseeneetens 40 OO 
One yolk and trees ..secseesscsessesesesseenenreseneessteneneeneatensestsnss 2450 
TES Settee fa. selisscdasésceciessoeeseasbaccanaqeesneeneoavezeeereesersaseerreatenee IO OO 
One farming mill... eeeeeeresetenseeteteeetseseresenenenenerenees 20 00 
PP PMYA RES sales ciaeccrsscnessscsscsecscninnecsevensvosareceosnccessvenscnesecersoanesesse 7 OO 
Ome Straw Knife ...c.....ccecctscsccstseeceectoncssseesceetacsscesorcnserenees I OO 
One bushel Measure oo... cesceseeseeereeesseseeesteeneeeeneenseeeneentes 75 
Swing, ropes and fOrk ....sessssecseeseeseseseeseteseeneeneeesentess 40 00 
One Wheelbarrow  ....cccccesccsssssseessessscescesenaseneeereessesoeees I 00 
One manure Spreader ....sesccecreresseseserseseeesneneeesenesesenenenenens 80 00 
One Stock rack cic..ceccecccsccessescosscencesccssesenscensseneeesnsonesenees 5 00 
One MOWING MACHINE oo. eeseseseeeeeeesererereeresereseseeneteenees 50 00 
Orne COMn Binder ...cccs..csesccseecsscserecssrcesceeserseesteetsecenenererecses 100 OO 
One horse rake .on....cccsccccsssseessseecceesserecesceecesssnaeesesserscessenes 20 OO 
Orne CUITIiVatOL .o.....ecccesnccessseessseeeceerceseuceseseesesaecennneessseseenes 12 00 
Two COFN CUITIVATOLS ...cesccesescessseesseeseeeneeserseseasensreeensecees IO 0O 
One slush Scraper .......ecepieccesereseessssenserensenstecseteesserensrenees 2 00 
One wagon and DOX ....ecseseseeeeeeeeeteetesseteerenseeserssseeneenens 80 00 
One doubletrees and yOKe on... cece eeseseeeeteeteeteeesstreteees 2 50 
One gravel DOX o..cssesecssesecessseeseseesseneensasenseneeeneenentenecsseees 5 00 
One single horse SPLaye4 ....sssssesesesseereeteeeessseseetentnenteees 75 00 
One set Of HarrOowS ...rsceccsscesscestesceseecesseeesesesrenseceeeseseeeets 15 00 
One WEEET .........ccccscceteeeeeees 1S ta Ri Ie mei ss AR Be 10 00 
Pe SEE CISKS fincceteccecssccednssenesesecsessceoepsceseccsscscnseesencconecnonsecs 30 00 
Orne cultivator occceccceccccseeoneccesscesscessessesneseaseessesoseesereeesnees 5 00 
One grain and fertilizer rill... eee teeetees 85 00 
re PLOW oenevesscesssscsecnsensseseeveesesesssneetenensenreteceescasencnsenenscent® IO OO 
One 2-furrow PlOW wo.secccccceseresceeseeseeteneeetnerecereeeeeseseetees 30 00 
Orne Oller cicccecceecseesscesceecccsccossccnesessecsceesscescesenetenseceseneanesonse 15 00 
One set bobsleighs .....scccseseeeeecssereeensenesseetsereeserseeees 25 00 
Orne Diner ..cccecccccssccsssccssecesscecsseeeseeeessesesscesseeseasensaeeeseaceets 175 00 
Chains, clevices and miscellaneous AELICIES Modus wees 25 00 
Orne Set SCALES cecceccsscssccesccscsesseressececcncssesensceeeessenseenesenseaes IO OO 


Tce tomgs amd SAW wecccscssscssceeetesssesessesseseeeeteeneescerenseserens 5 00 
TWO refrigerators ....ccsssesssseeseesecseeeserenseseeeresenenenensenens 100 00 
Orne | meat DIOCK css sascicratensteseo sant bade eeen ayeeny eat 2 00 
Two. AW. MOWEES vi wiciktssals.oetepsnastegie tees bles stant ena tengeaeae 5 00 
One - StOVE. hice ete a ret istae Lt antiga nets Geeeeateatee gee 3 00 
40-foot extension ladder .........:ccccesesseres * A oe eee 8 00 
75 feet garden NOSE wscscccseseeereseeteececenensereesesesersnenensenes ers: 
One engine and PUMP oo... ececseeeecereeeesseensenserecseneenens 100 0O 
One EN INE eicicbelisesenHi selec sdesao Pace enth cb ber aeenseh taney tue tena 15 00 
Miscellaneous “toOls i515 hte creckecnssepe<achoanghee anes 100 OO 
Orie: card eric trl so caenaasins ii. sqevtede th napatcnsnepep fegere ee IO 0O 
One cream separator and TMOCOTL er eeeeseeeeeseecevenenereeeees 150 OO 

$ 1572 50 

Miscellaneous 

POO: TUE He A ea ee ei tg i oe $ 3 00 
TTS POSES a. scivsliedestensenesseatecacerpersecsdenenssacobeter cone seboigs mane uemamad 25 00 

$ 28 00 

Farm Production Inventory 

S.cOrd WwO0d2 fie. EF sce cha essain bese tos en ee $ 20 00 
hie hose st: ee penn mre Bee eer PA Sadar eo 150 00 
125 DUSHElS “OATS. Gis jssccvas bobs Merc oeeieh ere ae reseege ee ee 25 00 
TOs€O01 SEPA We wyack fess pe cand pasek es eth anes Un oat'va oot ct ea Soka eeae eee 20 OO 
A10 bushels: Held CO a sisi cencearthap tee lst waters eee 246 00 
8 ton corn stalks. a ae cee ee 16 00 
240-Dushels, potatoes vexcns.siecsatonen sn hpeinwec tee ee 80 00 
EOOO: DUs-Mmanelés<....ccc-.seesc.cieeeeat as Gomes cee 120 00 
ROOD Uy LUPTMIPS. pera cass sete seer seegsseoee eee eee 36 00 
2) DU. ONIONS +isc05- a graces ICL et eee ee 30 00 
Oy Diy CArrOts-. cic, .c3,.cseoeeecace easiest tones Geabicig eae ee 50 
AOsbu. cabbage 421 se Siiin.- shen teat ei eee 20 OO 
1O°Du..gardén Deets {*.nczginuct tanta rake eee 4 00 
ZOU a Pples. ...nccsecs meccdoanavbenaguaase-M aa tie ante eae 6 00 

$ 773 50 

CONTENTS OF HOME INVENTORY 
Sewing Room 

Peeta ple yc -en Aeneas, acs satha pcan ce PR eal eee $ 7 0O 
DOTS 2s ess tecsneat Cees doko ssads veigered Wenaeeectus seks icc ae I4 00 
Medical .stipplies <2.) 55 Cees cic seals ee 100 0G 
Los ewig: machine 7iw..sccae eet tae ee 20 00 
Faebeotric iclippens.2< ign hee eek ten crate ee 10 00 
Lpkeps la der: i. Gat ssoqiesiitsnp ete tance alc enn ae 3 00 
i tGll-top deskie case Rc cee ee he eee I oo 
electri Heater ct orn aie Meee ea eae 66 oo 








New Supplies: 
G pr. Dlamkets, 1.95 -vscssresesesesssesereessesereensreneseersseseseseseenges 1170 
& pair blankets, 3.75 ccssserecsssesecessesereereenssnencessressssseenersesees 30 00 
2 dozen pillow cases, 3.00 ..ssscseseseereereieny Schaap vetanciee 7.20 
D PillOWS, 1.25 cesscsccssescsececeesctssssesesesesenenenerensseneesscscacsenseesens 2 50 
17 Toller tOWelS, .50 ..ecssceseesssssessersseeneeeeneetensneseseeeeeseesesens 8 50 
AS Hand towels, .20 cccccccserererescsesssseseenseserenenenenenereceseeeerees g 60 
EL CISH: COWES, 15 ciislencnncecsceseescsscsnedndevcsscsesssrsreecenetenesseeees ee 
TKD Aish tOWEIS, .25 ...cccvecccscssscceecerssecececesevscsessenssesserssensenees 4 00 
TI wash CLOtHS, .5 ....cessecssescescereseesseeeneenesnseneennenserseereesess 55 
GQ bed Sheets, 1.00 wrscccccscececesssesesssrssenstenenenensnsnsseesersteenesees Q 00 
6 yds. rubber sheeting, 2.25 ...sessceeseseceeeeeeeeeeneeesees 13 50 
3 bed spreads, 3.00 ..cecccrerereseseesesesesssereneneneeeersrsrsereessees Q 00 
13 SWITES, 15 -n-cssescscccscnssesereossntsateceesesersncseasscnsvenesssensteres 12735 
Peep 107 5 voces cscs nse ncanesncsorsnsesstesnesnseddvnonccnsoresececessennenscseeoees I4 00 
B pr. ArAWETS, .O5 coesesecceccceceereressessesesenssesesenencnterenenesssesseses 7 60 
A PF. DFACES, 50 wceseseccscessserceecccseeersssseenseseessscensnenecscsssesesseees 2 00 
PRT OO eae oaks ai sc ots ok cass cnoeedadsesentotectasoesesees Beh a 6 00 
GAT SSSES, 2.75. csaccecsccscecencsscecconesscebessccatearsonsssesrsctecssaseneaee 16 50 
4 ALESSES, 2.95 ceresseccssssessseressececessencsceseccesseesesessenencensnensenees 11 80 
BZ PT. SIOVES, .4O wecsceccccscrerercerrcescsersesreeseneneneneceensnersessensseees I 20 
7 handkerchiefs, .10 ...s.ccsssescsesesessesssesessssseseneneseneenereseneeess 70 
QO yardS GAUZE, .06 w.eececccccscerererererereeenesesssseensnessensnensneserees 5 40 
TOO yardS Gaze, .O4 Va weecccesercreeeeserereesccessnerenerseneenenenerens 4 50 
7 fllannelette nightQOWwNs, 1.47 sss: 10 29 
G COttON MIGHtFOWNS, 1.50 w.crcsccereeereeecsesereeeteeeeseneeeeeees gQ 00 
TOR UTIIMGE (VESTS) 035 o-co-x-escsectcnccecccssneatenccsereenonecentoncecarenses 5 60 
5 summer DIOOMETS,. .25. -eeeeesesessesereseeeeseeceteterstetseseeeees T25 
Q pr. Woolen StOCKiINgGS, .70 -..eeseccsseserereereretererenenereees 6 30 
7 pr. COTTON STOCKINGS, .25 cccererseseseseesessseeseensenenenereesseees ters 
GCAPS, T.00 22... jesssecssssssteeeecsssasenetenersesencoesssscecsssssenenenseceseeses 6 0O 
A NESES, 170. ciccnceecennencersenacessncszssinneteseseoesvnensersonsensonensensoneseees 2 80 
GU TRE) poor 200s con cns nse ansnnyosednaestecsscsensensccarecetvonetonseaveeses 6 So 
26 pr. WOMEN’S ArAWETS, .QO oes esesseresssererereretseneretensesees 23 40 
TZ pr. DIOOMETS, .4Q -sevesseseeeererercereeeeseeensereerensenerersesseeeeenes 5 88 
15 pr. DIOOMETS, .3Q wresesessersreeresersereessseeeesenereeneneeeseasereseees 5 85 
8 yards unbleached COtton, +30 cesscsesssesecsesseseeeseentenennen 2 40 
2 ENS Of PLint ooo. ceescsrseeeeeseseceseeetensseseenserecsenseneesee eens 8 5 
2 2-3 dOZ. Pr. SOCKS, 3.75 ceeseseescseseerseeesetseserseneneeteeseeenenees IO OO 
ZA yards COLTON, .25 ccrcscrerererescesesesesesesentensrersneneneseres Aaa, 6.00 
35 yards MUSLIN, .OF wercccsscecsererseecessesenesesteneseneeneneensaesreneseees 3.15 
20 yards ticking, .30 ccccccccerereresserssessseseneneneeterenenerereeeseens 6 00 
T pillOW o.....ssscssssssccesesssscesssensnctensseeececassenenenenenenenenensonnnscsesess .50 
OG PF. MEN’S PANts, 1.5 ecceeeeseseserersrerseneseneneeneneneeesseeeerssees II 70 
A PF. MEN’S PANtS, 2.50 vereresereereresrsreeerererereerers ea ie ws eae IO OO 
Q suits men’s Clothes, 8.50 .....seccceeseseeseeeenererereseereteesseees 76 50 


Crying NOLSes ....ccscscesescssesecrescessencssorseagseeecatessnenseacenens 
ITONING DOATAS  sis.c.enscelsceoncanscssadesacesssercoosnseveccsnadassactanse 
tables ri scateccstecdeshsscstees ak. apiees chek teh ohea cern 
CUPDOAT | oscilla teccoqes tine batge pater nents span sear =v teen 
stepc ladders “issc.cccvosenssuntssdtateonceres estat ctenetnyests-ters] eam 
TIOs pillOW UCAS ES Giyis.-ciseanstnnteascesvete drocets cases taenrpacos solace nna 
27 AOZEMN: TOW elSe.s.cseaqitsstasdacetenss oteattessge oti hair pee geen ae 


bed ed 


12) 


SO CTRAIN © CAUSs 6255.25, a... vacsdene jeeapsareeeengetesonco oun ath: la eee 
23> crocks~ (5 (Pals. aisle astecasasee atin tebg ste nanan 
Tn tea kettles n5 a. fc. cssweranentes steers checeermaier-atee- ites ocean aa 
T4 mille passe 2h) pretest teeasessnent tases Snnat euae ops op ne cena aaa 
T= Kettle sr2icisiseotoes thgnnece lava cadeestestacagtans +e tenney es aaa nn 
Ti Kettle cca ee ee ses bee cece ad 
25 «COM CORT rae anno teh oobonee ces ithaes ee lae bees ae eran 


Wash Room 


complete washing machine, I extractoOr../,......scs.sees: $ 
heater-andskettler us a ..da ng ee 
granite: waShitubs ssc icueoetgretenert ok ee 
table;\aextt. lone sire suet 
blankets ? rags Rocka gees cayenne test ata eae, ee 
CICK Saki carga een a Re ee Be 


in HW Se 


Ty Petrig erator cin... sate bs Pepse peek eae ee $ 
AS tap lesic bn ak deren cee tan ee ee SS oscteneee ae pre 
Iimeéat.Dlock 9.4.5. ketene eben ee 
1632 Jars.of-pickles*and, ftiitetes....cane eee 
Ti Dag “SUM ari isseceacathecnatisc set ean ee 
5 nfops..and.DroOmts. \cx-..--ssctiejespseessteee paige nee 
is) gallons of pickles, 20 eeu an 
35 cans. Of .-canmed oe O0dS J.ticestentascloud cass Se 
Ya: box..of -toete papeme ssauveaonts a Avregs ota. ee 
Ya bbl. Soapschipsy tis cketel veut oneleen sated ee 
Vo DDI. SOda7ctiscac ess cierteuenanele vee oki. 
Ixbex ofsDutch:Gléans emuiaaaees aw. eee 
e-DOXs Sant usltisen, cy eee eee ee eee 
EO: TOPs TALS” iy webbie ceave tess eps Frou aI cane at es 
1 box clothes pins 


POPP OS CH SOHO SEE SOHEHHEH OSES ESED OOOH EEEE EOS HELE SEL ELEC EO SOOS 
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2 sets of new brushes for scrubbet.........:..eeeseeeeseees 3 
QZ CTEAM Pails 2... cscscsccccsrcecsrerecseressrsrsecesseseeesecsereenssesseoeees 2 
3 boxes Of jelly powder os ecesseseseseseseseeeneneneneeeeeersees 18 
25 electric DULDS occ eeeessesssseseeseteeseseeneeeenes SS eae Gs 10 
TA DOX MANtlES oe.csessercreerererensecesseeensseesesesensteneneeseeeets 2 
T5 boxes Of CUStard ..ceceerereseresesssseeeseseeseeserensreseeeeeessees 9 

$ 623 

Kitchen 

2] CUPHOATFAS o....cresccscescerescereeeeesssersesseseneseenenseteenseaeeeeeeeeseets Sa ate: 
35 white earthenware DOWIS .......sseseeeee terete er 2 
I eee aces fae ccdssasacesccssnceccesvascesateasesonssassecesoscnonssonternns IO 
AO CUPS ANA SAUCETS ecrccccrcrereseeeeeecesseneesetecseetensesetenseees 10 
BB ATAMITE CUPS o.seccrererssererererstsrerseetscsesenenenenenereneneeeerseees 3 
TO Pie tiNS os csccscccccseesereeeecrereescsteesssteesenseseneseeseeensaseeeees I 
T meat CHOpPerr ...cscscccecsecesseseeterecsseseseeesseessereeesensetsenes 2 
Oe ee, strc a reeds cerahiss- ce ocusssaecdhesdtmnagtecsesseseresvonntens es I 
ROME) oo i aas se cphecessencdaeses-sconacceassisnaceseseravenseeeeee soso: 5 
PTC LOD ST CLS Felieccceccssespdeeneatecessanceresatandsepoaceeevenseseaioes 2 
TO CLAYS .....cscssseerscccsesssscrccececscrscsseessssnsecesenssssacsousccssseseccese sees 2 
5 tea kettles oo... ecsceesssesrcneseeressssesssesseseeeesesecsenensensneesesees 5 
3B ELECETIC ITONS .....cececcereereeceecereeecsesseeseetsentenees Be sieesecseceet 15 
MSC ETIC OSCTUDICL& «....c00c.c.cc0teseocassscsesecssssnneceavovsecevsensess cscs 125 
2 copper Kettles ..ccccscsesseeeeeeeereeeeeseeneeseeseseetestereeees tO 
BU Sergey eils acs kere-tsns0s.cicdesscasceseiceesancesciacseynnecnavecesounense 2 
MIT URS HES 9 oco-ccccacerossceessencesbvbrsevettcsencsesascdoratvanstscvs secede 5 
T £aS COOK Lange orsccsccesceerceescererseeeserseeensesenseseeeeerseeeees 400 
BEBTIIV OS oselacccdescsocsecasesesessessscsenecencdencsncennsoacosesssenatccsseosecnens 4 
MOMACSSETL SPOONS: »..0...00.cs.ccsectsesees Bere Le pinata, Pcetco sere 4 
7 Jarge kettles w..ccccesesceeseeeeneeessesesersesenssneneeseteeseereenes 42 
(FD large Water JUGS .....ccccsscsseescerceceseeesssceceesssseesesesseneneenes 3 
5 TCAPOtS ...ccecsecceccccsessencccesesenseeseseereesrancecsessseseceseseseseseesenes a 
PR STCAINEL \oviccccs-ccscscceseescccsssshosccssccesssnsecscssesscenscccescoasssessooncers I 
ZO CUPS (QTAMITE) oicccecesecserercecerereeseeseeeseteessseeeeseneesenenees 7 
GO titt plates 02... cerereesssssesssereeersecssscesooessessceseneesseneencenens 10 
63 QTANIte SAUCETS rcssccsceserereeseerersersesesseessteeseneneeensreeeens 7 
20 pudding dishes .......ccccscesereeceeesteeessseeeseneeteeenettereeees 4 
6 vegetable dishes ...cccseseeeeeeeeeersetsesessseeseseteneeneneess 2 
2 gramite platters ..ccceccceseererereeseessesereeeessenereeeteeseees 2 
BY DAKE {LAYS ....-.seceesevecceressneencsenseccnconcoenssncscssassncaresaeeneeas 30 
5 PyiMGY PANS .s.ccccercrcercrcsereeeessesesessseneeseteneeetersesesesssesesees 5 
PALATE CiTlS 2...00..c.-ccesvevessssnsccincencsesnssesenesssaseendenestenssenennsee vores I 
30 salt and pepper Shakers ou... .eeessssseseseseseneteeetsenenenens I 
A ZrAaNite DOWL]S ..ccccecccscseeeeceeresseeeseesteteesesesesnenecneeneneesens I 
EPPTG@ASTINIG PANS sncc-esssccssceacesersoceerseerereussnsoacane ues. Tees ass sete 5 
24 granite bowl]s (Small) oes sesessseseeseeeseeseneenetenenens 3 
35 earthen DOWI]S .o.ccsescseereceseeseeseseseseeeeteereeeenenenenenseeeees 7 
34 Cinmer plates ..ccccccccceresereseersersseerereneneeceseseereeererenees 7 
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PR Ge POEL ENN SENS TARE eae en 
QUATAYS .- ncececgtanscadeadennenonenteoesinin Oepmen Weaie Cena 18a Cas toners ent aan 5 00 
2 Meat CHOPPETS .rcsccseceecereesserserserseretecrereeeseseeneees ict eae 3 00 
2 CIPPCLS seacaecctecteactendecctenbepeseseseeovendanansstecee constr qyetacanetantagnaaee 40 
6 tablespoons (large) c.ecsecccssreesesesesseesertenereresesensesseanenens 60 
2 QTAVY ACipPeLrs ....esecrereseceeeeeceseesenessessencaeresssesenenerenenenerenens 30 
2 CGS LETS -ivrrercceccccrerenseectsecrenesssonensensensncesnersceseranensranaes 30 
2 pOtato MASHETS .o.srescceceereccererssessenersesereneeseeneereseseraesanens 60 

$ 764 80 

Ladies’ Diningroom 

TQ CUPS a.leccsccsneccdreccronecsssconeassncntnbencgacssssasgevennceanyecaensdartaras $ I 20 
T2 Plates we.rescssssssscsssccescssesenstcseseccsnsenesteesennenseneuneeeecsarsonans I 20 
EQ BALIC CLS. a coerak vee ee cegetetthe tas Deaan ce rent nh Aeneas ohana oa i-20 
25 ESSE SPOONS .o..scecccscececseereeseeserseesteteeesensenseenecnensnens Par 8 
ES CCASPOOMS: ...sssden-ccssnencoysqhesaccoteresag lauperesserqarnesnoneeenssoereetane Le 
BA GENIVES=. oe caacconsnse te daest ts alg hs Pugh ans yacltnstestgneotet ctr e=aaas aa 5 50 
ZO CUPS ANA SAUCETS o..scscececrereerereerreerersecseeneeteeeneeacencens 3 00 
S Stapar. Owls A -rasMareagncdece-taescuagencekeerths-vveonteaceorteeael I 25 

$ 18 35 

Bedrooms and Rooms For Use of Inmates 

3 LEAS, 3.002 f..d.ceceeneenstassteneeuneyethensansaatnnatensh ygasn ete shanetee mamas $ 189 00 
5 MaAttLreSS€S, 3.50 ..cceeesessseeeceseccccceceeeeeeeseseeteeeseseeseereeeeeneeees 17 50 
75 bedspreads, 2.00 «...sccsssssssscevrceeteasesctencscesisenqtesccanessansnen 150 00 - 
154 blankets, b:25"..Akipiechgem ered Astron eee 192 50 
Baz Sheets,” LOO Lei-sadee-conestesaaagacs see! tateny shan ciys se eae 243 00 
OB pillows; 100 ni fiven sever nugecsestaseshssuane oainentnerkesssebi Nees ee 98 00 
A AT ESSEMS, (5.00 Soi tearecondes ete leltapantishniounanteacitsienas cent 20 00 
2S Saris, 200) <.c Giesenadoaanee jou tele be Aan ye ee 46 00 
ON TOCK ETS, .. 3500 cescasassdaedeee cas lae tag Rete ogaatetha cess er ee ene 18 00° 
TE - Wardrobe i5s.cccv- sat hanes ego broe rd ctnns taee, Sheeheseeah a ee 5 00 
385 bin dss27 5. fas Nrk Sieoress dorsi teel ta sonte er oa elec et 28 50 
Oepes Curtains, £50. eo cccekaecces acted ingeataoneentians eee aa 4 50 
BA hed ticks 1.50. tes ons. so behoaean cans reaneea eo cand gaecaaaeeoe ae 81 00 
244 PUlOW)CaSeS ins 3O LAG. cen sqanonyenensesnanerena tetera eee 7220 
Pore: Chairs. GOs s cacatcsaeruda tence Ualaes pian hae ee 94 20 
Bo ta bles> 2.001 cc weiin acenadiecedcacatebh decent tala tia endear ee 19 00 
GS FPAST STOVES, 2.50 vive ccrdnancsalecakononmnes tuasesteee Kralegesae dapenteue Shaeeen I2 50 
cupboards; * 4.00) si. e acs hoch steet nth OR oats. setae Q 00 
Palio leurs Ti ease oa op accse trance teentetena i Rion eee a 5 00 
beSlOp" Can Coo 2 Ge eo lea kt ie asteenee aaatheeeness Sateen a 50 
rehospitaltbediew no aca (ag nikgdeaneekstrca suants auc tea Beast 50 00 
Ae TT eG cEXtin gUISHErs ton, co eatsetsranMeeestenet sh tenacrksta, tenon 100 OO 
© fie nails 05 cteonsSacatn epee rida tan Pete a torso a ee 6 00 
pe wheel’ Ghairs sutcs i cacascccucceupeataiedecs <-enke tio: ne eee 20 0O 
Osarm -chattsii ial ck cece eee i khang das eee ae 18 00 
LT OLQAN, -.cicosdcensrsoeonceevdeceenssdhuparsnanentssansareoscegitascevesstearensMlavead . 5 00 


PRT A a ooo ance rae fondest segesnevsncee dedaeedansush caeda neve 25, 00 
TO large tables .......cceesesceereseesessceeesesesereneeenenteeserensserees 80 00 
G CUSPICOLS ....ceesessssssessssesessseseesctenseescecnseeseneenscsecneneesetetersets I 50 
LT SArDagGe CAM vecccsscsescscserersesseeseecsesenenenetenseseneneneneeeeeeaeeeees I OO 
BONER eT INS Sic aii corek ea censcouseo se cnssucosneeenacssnasesntrvenedebiee 50 00 
DR Oe ois hones acs aches iecdostle gst leant ndssecnsyegacenordessenvunseoes IO OO 
3B DTOOMS ..eeeeecesescssscseseseseneseeseseessssescseseneseseseeneeneensreseneeseges 75 
T AUSt MOP ooceecesecsscssssesesssssessensecesssesssseseseenssessenesenenesenacans I 00 
6G new bed Springs ....ececscsccseereeeereeeereeseseeseeeeeseeseeeetereeees 36 00 
I operating table ccc ssereetseeneneners esses 50 00 
Preto oics cae eect cso cs soswnnes Sets choses sutvadveseredessdvacsantenes 2 00 
2 Pail PUMPS ....ccccccceseccesereceereesesenseseeeseseeneeeteteeneseseeeeeenees 10 00 
1 portable bath tub wn. cceeseeeeseeeeseseseneteeeteeersesesessee esses 5 00 
PE EE OCIS ocrccts race cence nseveceeoesaveazedecssnrersscacseosscosveresnnestes 2 00 
er aE catty, Lisoka ca. fodsdedsesdeseeccnvsececnsoesesesoueneessoses 6 00 
A WASH DASINS wsseccssececesssserceeeessetecseeeseneeeseseneeeracsesseseeeseees I 00 
Beetlt ace. s¥- NM acs cst ota e hn Sa nckn sderveasnacaessanes osbbcoeuee I OO 
PR I NS ieee iedev cach evencatencts dosthonsscanenebeonsensevenersoecase I5 00 
T large Cupboard .....cececsseeseececeseseeeeneteteeeteneseneneteneteneeees 25 00 
$ 1824 65 

PEEVE MEA esc irks cs cccaustgosee.Ssactesdeeracntaceso-Beeeconepsoneazesesrs $83,940.59 

Summary 

Farm ad Buildings 2i..........csecesssccesssscccessssesessessssessoneseens $74,315.00 
I cay 5 fir oscsekes csavevasss+ancaessevedeterseeseayee 2,075.00 
Paris BQuipMent: \.....:20....--+..- Beata ee eid sates dob ancbek 1,572.50 
PUPA UTE OUS | Foociks0cc-vela0s carscnvedesabdvoeags sucess ecsedyesencessosnres donee 28.00 
Farm Production Inventory ...........cccccccessseseserseteconeees 773.50 
ES Peet So) mel ny | 8) oo 5,182.59 
IR erties = oes cai gla vacPeeeVetac«nesseyndsscPhirsereoees $83,946.59 


We, your Committee, wish to thanks the other members 
of this Council for their hearty co-operation and sympathetic 
consideration of all matters referred to them throughout the 
year. 


All of which is respectfully submitted. 
J. H. BOWDEN, Chairman, 
L. W. McCURDY. 


So EE nese nena TT 


REPORT OF THE FINANCE COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Your Committee on Finance beg leave to 
report as follows: 


We recommend that the following accounts be paid. 


Kelly, Porter & Kelly, $104.86. 


We also recommend that the sum of $15.00 be paid 
Eleanor Misner for stenographic services. 


All of which is respectfully submitted. 
G. J. McKIEEF, Chairman, 


J. W. TOWNSEND, 
THOS. D. MATHEW5. 


REPORT OF THE REFORESTATION COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Members of the Reforestation 
Committee, beg leave to report as follows: 


t. Bonnie Heath Farm—The trees on this farm are not 
doing well, and it is our opinion that the soil is not suitable 
for reforestation, and would recommend, that if possible, a 
man be obtained who would work this as a general farm, and 
clean up the old wire grass sods, then at a later date trees 
mights be tried again. 


2. Lot 12, Con. 2, Charlotteville—Fifty acres on this 
plantation, about twenty-five acres was planted this year. 
These trees are doing fine, there being about 95% alive. 


3. Lot 11, Con. 1, Charlotteville—This one hundred 
acres is now all planted and the trees are looking good. 


4. Lot 18, Con. 5, South Walsingham—One hundred 
acres all planted, trees doing exceptionally well. This is a 
great sight for the members of the Council. 


5. Lot 14, Con. 13, North Walsingham—On the northern 
part of the farm, the pines have been replanted where the 
elm have died out and are doing well, but the southern end 
is not doing as well, due to the low-lying ground. 


6. South Half of Lot 6, Con. 10, Charlotteville—Ninety 





acres planted; this is probably the best county plantation. 


7. Lot 8, Con. 9, Charlotteville—Ninety acres planted, 
older pines are doing well, but a small percentage of white 
pines are diseased. The walnuts near the road, which ap- 
pear to be dead, are sprouting new growth and are practically 
all alive. The pines planted this season are about 95 per 
cent alive. 


8. North Half Lot 19, Con. 8, Charlotteville—The trees 
on this property do not appear to be doing anything and in 
our opinion it is unwise to spend any further money on this 
property. 


g. Wyecombe Property—The pines here are doing well 
and the standing timber on this property is growing into 
value. 


Your Committee viewed the northwest quarter Lot 19, 
Con. 4, in South Walsingham, known as Wm. Hammond 
property. This fifty acres can be purchased for $350.00 and 
it is land suitable for reforestation and is close to the Re- 
forestry Station. We consider it a good buy and would 
recommend that an option be taken on this property. 


All of which is respectfully submitted. 


Wet CGO) LEN GopeChairmansy 
J. W. TOWNSEND, 

G. G. KENT, 

AOR EUR ee RICE: 





REPORT OF THE GOOD ROADS COMMITTEE 


To the Warden and Members of the County Council of the 

County of Norfolk: 

Gentlemen,— Your Committee on County Roads beg leave 
to report as follows: 

Accounts passed during November amounted to $4,418.21. 

As the County Road Superintendent is making his an- 

nual report at this session, your Committee do not propose 
to make any further reports. 


Committee fees since last Council meeting amounted to 
$53.40. 
All of which is respectfully submitted. 


CHAS. STACKHOUSE, 
Chairman, 

W. D. ROBERTSON, 

BCS LAR Ss 


et 


REPORT OF THE VALUATION COMMITTEE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen —Your Committee appointed to appraise the 
value of the County Property beg leave to report as follows: 


Your Committee met and visited the various buildings 
owned by the County and made an inventory of the furniture, 
etc. in the buildings. After careful consideration the follow 
ing values were placed on the buildings, property, etc.: 


Court House and Gaol .....cescssceseccsrecereserceeneeeensesoaccens $150,000.00 
Furnishings , ...seccccccsssssssscesecsssteceessatscsceesesenenencnonecocenensnanes 7,500.00 
Court House Square .....scscsscecsrcsecsseeseeenensenenecneetonnsenenss 13,500.00 
Crown Attorney and Clerk’s Office... 10,000.00 
Children’s ‘Shelter and Grounds. ......cccceeesseeeeeeseeeeeeeees 12,000.00 
Registry Office .....ecccscecsesecesseseeeeeeenrserenetensncnosenenenenenenanas 25,000.00 
Furnishin ese eer err hoe ET ee ee 7,500.00 
County Home Residence oeecescecseseseeseseseeeterseeseesetenees ‘55,000.00 
County Home Land ....cccececseesseeescsesseesesenenseeeeeseneneeness 3,000.00 
County Home Barn Buildings ......cccseeeeeseeesesesteees 6,315.00 
County Home Furnishings .....sessesssesseeeseeneeneneeeeteees 5,182.00 
County Home Stock, Produce and Machinery........ 3,047.00 
Gravel Pitstantd Band. oi12 conceal. ccatenhewan tes eee 33,200.00 
ReforestatiOn 2s. s:ic.ccstesccnconsteacboncsopaqeanenges> Wonceohonss pannauanaame 30,000.00 
County Road Machinery ....eeesseeesceseseeeesetetsenenerseseees 35,000.00 

Total <5 ee aa en cee oe ene cop onze teed ee $406,884.00 


Committee fees amounted to $35.80. 


All of which is respectfully submitted. 
W. D. ROBERTSON, 


Chairman, 


CHAS. STACKHOUSE, 
G. J. McKIEE, 

H.. Eo STUART. 

GUY R. MARSTON. 


REPORT OF THE COMMITTEE OF THE WHOLE 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, the members of the Committee of the 
Whole, recommend that: 


1. No action be taken on the request of the Norfolk 
County Fair Board for a grant, and that the Clerk be re- 
quested to write them a suitable letter of explanation. 


2. That the matter of Mr. Martin, who is considered 
a transient indigent, be taken up with the Police Magistrate. 


All of which is respectfully submitted. 
C. H. FERRIS, Chairman. 
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BY-LAW No. 636 


A By-law of the Municipal Corporation of the County of 
Norfolk for confirming a By-law of the Municipal Corpora- 
tion of the Village of Delhi and a By-law of the Municipal 
Corporation of the Township of Middleton. 


WHEREAS the Municipal Corporation of the Corpora- 
tion of the Village of Delhi on the 27th day of) | uly agen 
1931, duly enacted and passed a certain By-law No. 274 en- 
titled a By-law to stop up parts of the road allowance be- 
tween Lots Numbers 186 and 187, south of the Talbot Road 
in the Township of Middleton and forming a division road 
between the Township of Middleton and the Village of Delhi 
as more particularly described. 


AND WHEREAS the Municipal Corporation of the Cor- 
poration of the Township of Middleton on the 28th day of 
July, A.D. 1931, duly enacted and passed a certain By-law 
No. 454 entitled a By-law to stop up parts of the road allow- 
ance between Lots Numbers 186 and 187 south of the Talbot 
Road in the Township of Middleton and forming a division 
road between the Township of Middleton and the Village of 
Delhi as more particularly described, true copies of said By- 
laws No. 274 of the Village of Delhi and No. 454 of the Town- 
ship of Middleton are set forth in Schedules “A” and “B” 
hereunto annexed. 


AND WHEREAS it was provided in and by said By- 
laws No. 274 of the Village of Delhi and No. 454 of the Town- 
ship of Middleton, that the same should come into force and 
take effect when or as soon as the same should have been 
duly confirmed by the Municipal Corporation of the County 
of Norfolk (being the County in which the said Village of 
Dethi and the Township of Middleton are situate) pursuant 
‘o the provisions and requirements of Section 483 of the 
Municipal Act. 


AND WHEREAS the Municipal Councils of the Village 
of Delhi and the Township of Middleton have applied to the 
Municipal Council of the County of Norfolk requesting the 
confirmation of said By-laws by By-law of the Municipal 
Corporation of Norfolk pursuant to the Municipal Act. 


AND WHEREAS it is deemed expedient that the said 
By-law No. 274 of the Village of Delhi and the said By-law 
No. 454 of the Township of Middleton be confirmed. 


BE IT THEREFORE ENACTED by the Municipal 
Council of the Corporation of the County of Norfolk: 


1. That By-law No. 274 of the Corporation of the Vil- 
lage of Delhi and By-law No. 454 of the Corporation of the 








Township of Middleton, true copies of which said By-laws 
are set forth in Schedules “A” and “B” respectively hereto 
annexed, be and the same are hereby duly confirmed to the 
end and intent that the said By-law No. 274 of the Village 
of Delhi and By-law No. 454 of the Township of Middleton 
shall come into force and take effect forthwith upon the pass- 
ing of this By-law pursuant to the provisions and require- 
ments of the Municipal Act aforesaid. 


PASSED in open Council this 3rd day of November, 
A. D--193T. 


JONATHAN PORTER, J. H. MISNER. 
Clerk. Warden. 


(Seal) 


ay jae 


County Road Report 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen :— 


Since the adoption of the County Road System, it has 
been usual for me to submit my annual report at the Jan- 
uary meeting of the Council, but owing to the fact that the 
work is practically completed, and on account of having cert- 
ain information which I desire to lay before this Council, | 
beg leave to submit my fifteenth report at this time. The 
following is a synopsis of the County Road Books at the end 
of November: 


Road “Construction anv. t ae 25,300.76 
Bridge’ GenSttuctiOn® sce. dennssiesies niece 1,928.67 
Maintenance and-Tepalte-2.:cnn.ca eee 105,605.69 
Machinery, newand “repairs \...:ic.-.csthseaecee 15,732.77 
Urban =Mrnicipalitiess (.2)..2.nc.0as eee 7 444.98 
Superint endentes G-#e is sce es ee 4,205.09 
County: Bridgoés"*, Actin tae ee 209.18 
Workmen's Compensation» &.3nackee 1,740.75 
Miscellaneous. scciiawssc tat eet ice 1,268.07 
Tota li Ricci Ditto Becta $163,435.96 


The construction work completed since the estimates 
were passed consist of 1.3 miles of grading and gravelling on 
Road 9, in the Township of Woodhouse; 3.5 miles of grading 
and gravelling on Road 9, in the Township of Houghton; 2 
miles of grading and partial gravelling on Road 29, on the 
Townline between the Townships of Houghton and South 
Walsingham; completion of the hand railing on the reinfore- 
ed concrete bridge on Road 15; construction of a reinforced 
concrete culvert on Road No. 6; Extension of a 5 ft. corrugat- 
ed pipe and concrete head walls and hand railing on Road No. 
26; Construction of a reinforced concrete culvert with con- 
crete hand railing on Road 27; at a total of $21,052.76. It 
will be noticed that this amount differs from the amount giv- 
en in the synopsis of the County Road Books—this difference 
is accountable by the work paid for previous to the passing 
of the estimates was not placed therein. The total cost of 
the work completed since the estimates exceeds the amount 
of the estimates by $802.76. The construction work on Road 
9 involved the moving of approximately 16,000 cubic yards of 
dirt in the grading, the placing of 9,915 cubic yards of gravel 
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on the prepared grade, the building of one-half mile of fenc- 
ing, the installation of four corrugated culverts and twenty- 
five entrance culverts; the erecting of five hundred feet of 
highway guard; the 1.3 miles in the Township of Woodhouse 
was thoroughly rolled with the county road roller, the cost of 
this work being $14,899.39. The grading work on Road 29 
required the moving of approximately 6500 cubic yards of 
dirt, the gravelling not yet completed; the cost to date being 
$850.50. Hand railing on bridge, Road 15 cost $222.93. The 
cost of the reinforced concrete culvert on Road 6, together 
with the widening and raising road on each side of the culv- 
ert amounted to $1654.03. The cost of reinforced concrete 
culvert on Road 27 together with the straightening of the 
road and raising of grade —- $1988.05. The extension olf 
culvert on Road 26, together with the construction of head 
walls and railing—$1041.46. 


Maintenance: 


The maintenance costs on a road system depend, in a 
large measure, on the type of road construction, together 
with the volume of traffic, the more permanent type of con- 
struction, as a rule, requires the least cost in maintenance. 
The policy adopted by the Norfolk County Council in 1928 


consisted of treating the gravel road with tar in the type of 


what is known as gravel mulch, will eventually considerably 
reduce the cost of maintenance, although at the present time 
it may appear, that the cost is high, but I must remind you 
that this type of work is charged into the maintenance ac- 
count and therefore it is impossible to reduce the mainten- 
ance account at the present time. In the maintenance ac- 
count of this year, two miles of retread are charged and also 
15.65 miles of new gravel mulch, in addition to this 15 miles 
of tar retread and gravel mulch were retreated with tar and 
pea gravel and 33 miles of gravel resurfacing was completed, 
the cost of this work completed, including the crushing, 
hauling, spreading, and rolling, amounted to $72,259.75. In 
addition to this type of work there is maintenance grading, 
culvert maintenance, dragging, weeding, snow roads, and 
other miscellaneous requirements. The dragging operation 
is the life of a gravel road, but the cost will naturally dimin- 
ish as the gravel mulch road increases. The power main- 
tainers were used in dragging operations, tar retread and 
gravel mulch work, the power maintainer fitted with a Cle- 
tract tractor was also used in grading operation, for a while 
the walters truck, which was purchased last winter for snow 
plowing, was also used for dragging, fitted with a central 
blade. Power Maintainer No. 1 travelled during the season 
a total of 4193 miles, the cost of wages and gasoline was 
$1208.61, which figures out at 29.06 cents per mile. Power 
Maintainer No. 2 travelled a distance of 3148 miles, the cost 


of wages, fuel and oil for this machine was $1034.55, which 
figures out at 32.86 per mile. There is no hubometer on the 
Cletrac Maintainer, so I am unable to give the cost per mile, 
Wages, fuel and oil on this machine amounted to $993.74. 
The walters truck operated during the season for dragging, 
travelled 4115 miles at a cost of $2195 for wages, fuel and oil, 
the cost per mile being 52 cents per mile. 


Weeds: 


During the past season a greater effort was made in 
week eradication, approximately 110 miles of road was 
sprayed, but owing to the fact that some of the weeds come 
to maturity at different times, it is necessary to spray some 
of the roads more than once, and about 240 miles of spraying 
was done. Perennial Sow Thistle was found to be bad on 
roads 19, 21, 3, 15, 17 and 30. . Wild carrot was bad on Roads 
30, 17, 15; 21. Chickory. was' bad 6n Roads 19}:cae yee 
Certain roads were sprayed for all weeds, while on some, 
particular attention, the more noxious weeds were. given 
special spraying; these included sow thistle, wild carrot. 
chickory, devil’s paint brush, Canadian thistle and teasel. I 
have made a number of examinations of marked places that 
were very bad with sow thistle, and find on digging up the 
ground that the roots are absolutely killed. 


The following is a traffic census as taken by the De- 
partment during the years 1929, 1930, and 1931, in summet1 
and also the fall: 


Total Maximum 


Summer Daily For 

Station Location Year Average One Day 
Norfolk 1 A. Simcoe-Port Dover 1929 1,766 3,456 
Road, Vittoria Road 1930 2,066 3,544 

1931 1,793 3,667 

Norfolk 1 B. Vittoria Road at 1929 855 1,632 
Simcoe Port Dover Road _ 1930 917 1,489 

1931 729 1,570 

Norfolk 2 A Waterford Road at 1929 Sle 425 
Windham Centre 1930 440 515 

1931 383 456 

Norfolk 2 B, Teeterville Road at 1929 169 P2835 
Windham Centre 1930 290 336 

1931 223 324 

Norfolk 3 A. County Road No.9 1929 425 895 
at jct. of County Road 1930 406 665 

No. 8 1931 397 532 
Norfolk 3 B. County Road No. 8 1929 297 689 
at jet. of County Road 1930 285 607 


No. 9 1931 2a 328 
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312 A. Gounty: Road at Court-..1929 495 775 
land 1930 531 681 
1931 519 578 
3—13 A. Port Dover Road at 1929 394 653 
Renton 1930 525 830 
1931 395 496 

Census Traffic for Fall 
Norfolk 1A. Simcoe-Port Dover 1929 892 1,082 
Road at Vittoria Road 1930 Le bod PANG: 
1931 1,146 Osa 
Norfolk 1 B. Vittoria Road at 1929 487 615 
Simcoe Port Dover Road 1930 549 804 
1931 585 730: 
Norfolk 2A. Waterford Road at 1929 276 305 
Windham Centre 1930 358 387 
1931 357 405 
Norfolk 2B. Teeterville Road at 1929 173 221 
Windham Centre 1930 202 236 
1931 925 256 
Norfolk 3A. County Road No. 9 1929 274 Bok 
at jet. of County Road 1930 229 315 
No. 8 1931 303 452 
Norfolk 3B. County Road No. 8 1929. 165 218 
at jet. of County Road 1930 256 419 
No. 9 1931 190 302 


Norfolk 4A. County Road No. 17 

at Intersection of County | 

Road No. 19 and 25 1931 296 Ais, 
Norfolk 4B. County Roads No. 19 

and 15, at Intersection of 


County Road No. 17 1931 302 406 
3—12A County Road at Court- 1929 446 492 
land 1930 457 550 

1931 Bad 578 

313A Port Dover Road at 1929 263 335 
Renton 1930 304 388 

1931 250 28V 


It will be noticed that there is a slight downward move- 
ment this year, in the summer traffic, but the fall traffic is 
slightly higher on a number of roads. Two new stations 
were added in the fall count this year, this being at Boston, 
and it is interesting to note that the traffic east and west on 
Road 17 is only six vehicles less than the traffic on Road 15 
and 19. In my January, 1928, I drew the Council’s attention 
to the difference in the traffic on certain roads in Brant, Ox- 
ford and Norfolk Counties, showing that two of the County 
Roads in Norfolk were carrying more vehicles than any 


County Roads in these adjoining Counties, and this condition 





still prevails. The highest average in the Brant County Sys- 
tem in the Summer Count being 566, with a maximum count 
of 670; the highest daily average on the summer count in the 
County of Oxford is 540, with a maximum of 670. 


At the November session, a resolution was passed in re- 
gard to equalizing the taxation of roads between Cities, sep- 
arated Towns and the rural Sections, the Norfolk County 
Chamber of Commerce is also studying this question and al- 
so the general road taxation. Owing to the increase in 
motor vehicles, it is becoming difficult to finance so as to 
keep the roads in condition for this increase in traffic, and it 
would appear that a study of these matters should be made 
with a view to find a solution of this difficulty. The sugges- 
tion that the Province pay the total cost of Provincial High- 
way would materially assist the Counties in carrying on their 
programmes, it is worthy of note that all the Provinces, with 
the exception of Ontario and Quebec assume the entire cost 
of Provincial Highways. It would seem only right that the 
Dominion Government should contribute an amount equival- 
ent to the revenue derived from automobiles and accessories 
entering this Dominion. This revenue for the fiscal year 
ending March 1931, amounted to $10,348,231.00. In speaking 
of revenues and taxation for road purposes, one cannot help 
but compare the expenditures for roads, with the expendit- 
ures and increase in motor vehicles. The total expenditure 
in the Province of Ontario for Provincial, County, and Town- 
ship roads in 1930 was $35,776,673.00. In 1929 the selling 
value of the manufacturers’ plants of motor vehicles was 
$116,492.004.00, to which must be added the imports of motor 
vehicles and accessories, amounting to $84,195,255.00, making 
a total of $200,687,229.00 of motor vehicles and accessories 
absorbed in the Dominion. The total registration of motot 
vehicles in the Dominion in 1930 was 1,239,888 of which 
564,669 were registered in Ontario. The total gallonage of 
gasoline used in the Dominion for motor vehicles was 479,- 
554,392 gallons, while 239,058,108 was used in Ontario. It is 
deduced from these figures that the people of the Province 
of Ontario own approximately 50% of the motor vehicles in 
the Dominion. Therefore, it is reasonable to deduce that we 
absorbed 50% of the production and importation. which 
would amount to $100,343,641.50 as against an expenditure of 
$35,776,673.00. These figures should give us thought as to 
the economic relations of roads and railway traffic. Another 
phase of the taxation for roads might be in increased subsid- 
ies from the Province to the Counties and Townships to re- 
lieve the economic condition of the rural sections. 


The delegates to the next road convention might discuss 
the question of closer cooperation between County and 
Township Systems. It is not economical for some Town- 





ships to purchase a complete road construction and road 
maintaining outfit. It seems to me that arrangements might 


be made for the County Cooperation with the Townships in 
this matter. ; 


During the past season a number of signs for various 
purposes have been erected throughout the County System 
and I regret to report that in some instances there has been 
a tendency to destroy the same. These signs are placed for 
a protection of the road and the general public at a cost to 
the ratepayer and they should be respected and protected. | 


The total yardage of gravel crushed during 1930, and 
used on County Roads amounted to 37,767 cubic yards, the 
cost of crushing averages 26c per cubic yard. 6694 cubic 
yards of commercial sand, gravel and stone was purchased. 


During the latter part of the season I have made a com- 
plete survey of the roads as to the condition and structures 
and the following is a detailed statement of the same. 


Road 1—From King’s Highway No. 3 Westerly 


Length 8.25 miles; Standard Grade 1.5 miles; Gravel 
Mulch 2.25 miles; .75 miles in Courtland constructed in 1928, 
not rolled, surface treated in 1931; 1.5 miles from Mabee’s 
Corner, west, constructed in 1930, rolled, surface treated in 


1931: 6 miles gravel; 4 miles graded, but not to Highway 
Standard. 


Structures: 


Opposite Lot 20—Concrete Bridge 10’, 6” Span—14 Road- 
way. 

Ganetite Lot 18—24’ Corrugated Pipe—36’, 0” long. 

Opposite Lot 18—12” Concrete Tile—22’, 0” long. 

Opposite Lot 17—6” Clay Tile—24’, 0” long. 

- Opposite Lot 16—8” Concrete Tile—22’, 0” long. 
Opposite Lot 16—36" Corrugated pipe—28’, 0" long. 
Opposite Lot 15—12” Corrugated pipe—28,, 0" long. 
Opposite Lot 11—12” Corrugated pipe—28,, 0 long. 
Opposite Lot 11—12” Concrete tile—20’, 0” (bad condi- 

tion. peas ae 
Opposite Lot 10—Concrete: culvert—6’, 0” Span—l8’, 0 
Roadway. : ere 
Opposite Lot 9—16" Concrete tile—3O’, 0 long. 
Opposite Lot 9—18” Corrugated pipe—22,, Oe long. 
Opposite Lot 9—24” Corrugated pipe—28 , 0” long. 
Opposite Lot 8—12” Concrete tile—20,, 0" long. 
Opposite Lot 6—16” Concrete tile—22’, 0 long. 
Opposite Lot 5—12” Corrugated Pipe—3#, 0” long. 
Opposite Lot 4-12” Corrugated Pipe—32’, 0" long. 
Opposite Lot 312” Corrugated pipe—34’, 0 long. 





Opposite Lot 3—15” Corrugated pipe—36’, 0” long. 
Opposite Lot 3—12” Corrugated pipe,—32’, 0” long. 
Opposite Lot 2—12” Corrugated Pipe—32’, 0” long. 
Opposite Lot 2—12” Corrugated Pipe—32’, 0” long. 
Opposite Lot 2—24” Corrugated pipe—28’, 0” long. 
Opposite Lot 1—Concrete Culvert—8’,0” Span; 187207 
Roadway. | | 
Houghton—16” Concrete tile—22’, 0” long; 18 Entrance 
Culverts. 


Road 2—From Deihi to Waterford 

Length 12.87 miles: Standard grade 3 miles: 4 miles 
graded, but not highway standard; Gravel 10.17 miles ; Gravel 
Mulch 2.7 miles; 1 mile gravel mulch east of Delhi construct- 
ed in 1929, not rolled, surface treated in 1930; 1.2 mile, west of 
Townline of Windham and Townsend constructed; .5 of a 
mile rolled in 1930, surface treated in 1931; .7 of a mile con- 
structed in 1931, rolled; .5 of a mile in Windham Centre con- 
structed in 1930-1931, rolled, east part surface-treated in 1931 


Structures From Delhi Easterly 


Opposite Lot 24—14” Concrete tile, 28-0” long. 
Opposite Lot 24—8” Concrete tile, 32’-6” long. 
North of Gothic S—8” Concrete tile, 24’-0” long. 
Opposite Lot 20, Con. 11—Gravel 714” thick. 
Con. 10—8” Concrete tile, 34’-0” long. 
Con. 9—22” Concrete tile, 28’-0” long. 
Con. 9—4’x4’ Reinforced Concrete Culvert, 38’-0” long. 
Intersection Road 2 and 26—Concrete culvert 5’ Span, 
32’-0” long. 
Opposite Lot 18—12’ Corrugated pipe, 50’-0” long. 
Opposite Lot 17—12” Concrete tile, 32'-6” long. 
Opposite Lot 16—4’ Concrete arch, 14’-0” roadway. 
Opposite Lot 15—18” Corrugated pipe, 28-0” long. 
Opposite Lot 13—12” Concrete tile, 32’-0” long. 
Opposite Lot 13—15” Corrugated Pipe, 32’-0” long. 
Opposite Lot 11—12” Corrugated pipe, 28’-0” long. 
Opposite Lot 10—24” Corrugated pipe, 30’-0” long. 
Opposite Lot 9—18” Corrugated pipe, 26-0” long. 
Opposite Lot 8—12” Corrugated pipe, 28’-0” long. 
Opposite Lot 7—24” Corrugated pipe, 30’-0” long. 
Opposite Lot 5—24” Corrugated pipe, 34’-0” long. 
Opposite Lot 3—18” Corrugated pipe, 28’-0” long. 
Opposite Lots 2 and 3—18” Corrugated pipe, 46’-0” long. 
Opposite Lot 2—18” Corrugated pipe, 28’-0” long. 
Opposite Lot 1—24” Corrugated pipe, 30’-0” long. 


Road 2 in Townsend 


Opposite Lot 2—15” Concrete tile, 32’-0” long. 
Opposite Lot 3—S’ Concrete arch, 16-0” Roadway. 





Ee 


At Pond—Bridge—24’-0” Span 12’-0” Roadway, concrete 
abutments; Steel Beams, concrete floor; 10 Entrance Culv- 
ert: 


Road 3—From Waterford Easterly 


Length 6.75 miles; 6 miles standard grade; 75 miles 
graded, but not to highway standard; Gravel 3.15 miles; 
Gravel mulch 1.6 miles; 2 miles surface treated; Gravel mulch 
1 mile, east of Townsend Centre constructed 1930, rolled .6 of 
a mile east, 1930 work; constructed 1931, rolled. 2 mile 
surface treatment east and west of Villa Nova 1930, retreated 
in 1931. 

Opposite Lot 7—12” Corrugated pipe, 21’-6”, 7-6 Concrete. 
(Not large enough in freshet time). 

Opposite Lot 9—20” concrete tile, 23’ long, (spread apart, 
poor connection). 


Opposite Lot 10—4’x4’ Reinforced culvert, 44’ long. 


Opposite Lot 12—12” concrete pipe, 26’ long—Butt-end 
and joint. 

Opposite Lotl3—32’ Span Beam Bridge—Stone abutments, 
concrete deck, 13’ Roadway. 

Opposite Lot 14—18” corrugated pipe 30’-0” long. 

Opposite Lot 14—15” corrugated pipe 27’ long with metal 
head walls. 

Opposite Lot 16—48” corrugated pipe and concrete pipe 
27’ long. 

Opposite Lot 16—24” corrugated pipe, 29 ft. long with 
metal head walls. 

Opposite Lot 17—18" corrugated pipe, 32’-0” long. 

Opposite Lot 17—15”" corrugated pipe, 27’ long, with metal 
head walls. 

Opposite Lot 18—Steel Bridge, 24 Span, 12’ roadway, 
wooden stringers, plank top. ; | 

Opposite Lot 18—20" concrete pipe, 20’-6” with concrete 
head walls, 5 broken tile. 

Opposite Lot 19-16” concrete pipe, 27’ long, fair condi- 
tion. 

Opposite Lot 20—Concrete Bridge, 12” Span, 13’ roadway, 
; or condition). 
Be cite ee ae eh concrete culvert, 29’-0”, (poor con- . 
Bessie Lot 22—24’x18” Flag Stone Culvert, 29’-0” (Bad 
condition). eee 

Opposite Lot 22—24” corrugated pipe, 26-0 long. 

Opposite Lot 22—16” concrete pipe, 29'-0" (Fair). 

Opposite Lot 23—20” concrete pipe, 23 aby Fair): 

Town Line—18” corrugated pipe, 28’-0” long. 

18” corrugated pipe, 26’-0” long. 
66 Entrance Culverts. 


oe 


Gravel test—Lot 11—9”: Lot 12—6”; Lot 12—6”* Loet2Z3 
—5%”; Lot 243 to 6 1-2 in same holes. 


Road 4—From Highway No. 19 to Mabee’s Corner 
Length 4.75 miles not graded; 4.75 miles Gravel 
Structure from Highway No. 19, Southerly 


In Con. 4—4’ Concrete Arch, 36’-0” long (poor condition). 
In Con. 3—20” concrete tile 20’-0” long. 
12’ vitrified tile 30’-0” long. 
6’x6” Reinforced concrete culvert, 110 ft. long. 
18” corrugated pipe 36’-0” long. 
In Con. 2—Steel Bridge, Warren Truss Box Chord: 404) 
Span, 16’-O Roadway. 
Concrete abutments, concrete floor. 
In Con. 1—18” concrete tile, 24’-0”, 
15” concrete tile, 30’-0”. 
1 Entrance culvert. 


Road 5—From Delhi North to Norfolk-Oxford Boundary 


Length 2.2 miles; Gravel mulch 2.2 miles; Graded but not 
to highway standard; No culverts or bridges; no entrance 
culvert. 


Road 6—From Road 1 to Houghton Centre 
Length 12 miles; 6.5 Standard Grade; 12 miles gravelled. 
Structures from Road 1 


Opposite Con. 1—S.T.R. Middleton—Concrete culvert 5’-0” 
Span 16’-0” Roadway. 
12” concrete tile, 22’-0” long. 
24” vitrified tile 22’-0” long (badly broken). 
On Con. 14, Walsingham — Concrete culvert 5’-6” span, 
16’-0” Roadway. 
15” corrugated pipe 28-0” long. 
Opposite Con. 13, Walsingham—48” corrugated pipe 
32’-0” long, with metal head walls. : 
24” concrete tile, 22’-0” long. 
Opposite Con. 12, Walsingham—18” concrete tile, 19-0” 
long (in bad condition). 
18” corrugated pipe 20’-0” long. 


In the 3rd Concession of Houghton 


24” corrugated pipe 28-0”, long. 
36” corrugated pipe 40’-0” long. 
15” corrugated pipe 30’-0” long. 
15” corrugated pipe 30’-0” long. 
Concrete culvert 5’-0” span, 16’-0” Roadway. 
15” corrugated pipe 30’-0” long. 





60” corrugated pipe 24-0” long. 

24” corrugated pipe 40’-0” long. 

15” corrugated pipe 30’-0” long. 

15” corrugated pipe 30’-0” long. 

18” concrete tile 30’-0” long. 

15” corrugated pipe 30’-0” long. 

15” corrugated pipe 28-0” long. 

15” corrugated pipe 28’-0” long. 

15” corrugated pipe 28’-0” long. 

15” corrugated pipe 28’-0” long. 

15” corrugated pipe 28’-0” long. 

8” concrete tile 24-0” long. 

15” corrugated pipe 28’-0” long. 

Reinforced concrete culvert 8’-0” span, 21’-6” Roadway. 
12” corrugated pipe 28’-0” long. 

12” corrugated pipe 28’-0” long. 

Reinforced concrete culvert 9’-6” Span, 24’-0” Roadway. 
Concrete culvert 7’-0” Span, 16’-0” Roadway. 
Reinforced concrete culvert 10’-0” Span, 21-6” Roadway. 
12” corrugated pipe 30-0” long. 

24” corrugated pipe 26’-0” long. 

18” concrete tile, 28’-0” long. 

18 Entrance culverts. 


Road No. 7—From West Town Line of Walsingham to Simcoe 


Length 20 miles; 9 miles standard grade, 8 miles graded, 
not standard grade; 15 miles gravelled road; 2.2 miles gravel 
mulch; 2.8 miles dirt road. 

Gravel mulch 1 mile, Lot 21,North Walsingham wester- 
ly constructed 1930, rolled, 1.2 miles—the townline between 
Woodhouse and Charlotteville westerly—constructed 1931,. 
rolled. 


Structure From West Town Line North Walsingham Easterly 


Between West Townline and West quarter line: 
10” vitrified tile 24’-0” long. 
36” corrugated pipe 100’-0” long, metal head walls. 
Reinforced concrete bridge, 18’-0” Span, 24’-0” Roadway 
- Reinforced. 

Concrete hand railing. 

Opposite Lot 11—Concrete culvert 8’-6” Span, 17’-6” Road- 
way. 

dee Langton East to East Quarter Line: 

12” vitrified tile 26-0” long. 

3’-6 concrete culvert 36’-0” long. 

18” corrugated pipe, 52’-0” long. 

From East Quarter Line to Road between Lot 21 and 22: 

36” corrugated pipe 110’-0” long. 

24” corrugated pipe 34’-0” long. 

18” corrugated pipe 26’-0” long. 





Opposite Con. 12—Between Lots 21-22. 
18” corrugated pipe 40’-0” long. 
15” corrugated pipe 36’-0” long. 
iS” corrugated pipe 42’-0” long. 
15” corrugated pipe 32’-0” long. 
15” corrugated pipe 34’-0” long. 
From Road between Lot 21-22 Easterly. 
3'-O concrete culvert 21’-0” (in bad condition). 
18” concrete tile 20’-0” long. 
Steel Bridge 120’-0” Span, on Steel piles, stump and plank 
abutments, 14’-0” Span. 
15” corrugated pipe 30’-0” long. | 
1000’ tile drain, 2 catch basins. 
On Town line between Walsingham and Charlotteville: 
18” corrugated pipe 40’-0” long. 
Opposite Lot 2, Con. 9—8” vitrified tile 30’-0” long. 
Opposite Lot 4, Con. 9—24” corrugated pipe 40’-0” long. 
Opposite Lot 5, Con. 9—15” corrugated pipe 30’-0” long. 
Opposite Lot 9, Con. 9—18” corrugated pipe 30’-0” long. 
Opposite Lot 10, Con. 9—18” corrugated pipe 28’-0” long. 
Opposite Lot 11, Con. 9—12” corrugated pipe, 28’-0” long. 
Opposite Lot 12, Con. 9—24” corrugated pipe 28’-0” long. 
Opposite Lot 12, Con. 9—8” vitrified tile 26’-0” long. 
Opposite Lot 13, Con. 9—24” corrugated pipe, 30’-0” long. 
Opposite Lot 13, Con. 9—8” vitrified tile 26’-0” Jong. 
Opposite Lot 13, Con. 9—8” vitrified tile 26’-0” long. 
Opposite Lot 14, Con. 9—20” vitrified tile 30’-0” long. 
Opposite Lot 15, Con. 9—18” corrugated pipe 30’-0” long. 
Opposite Lot 16, Con.9—15” corrugated pipe 34’-0” long. 
Opposite Lot 17, Con. 9—15” corrugated pipe 34’-0” long. 
Opposite Lot 20, Con. 9—4’-0” concrete arch 17’-0” road- 
way (bad condition). 
Opposite Lot 20, Con. 9—18” corrugated pipe 28-0” long. 
Opposite Lot 21, Con. 9-15” corrugated pipe 28’-0” long. 
In Gore of Woodhouse—2’x2’ Flagstone culvert 20’-0” (bad 
condition). 
3’x3’ Flagstone culvert 28’-0” long (bad condition). 
12” corrugated pipe 28-0” long. 
54 Entrance culverts. 


Road 8—From Road 1 Southerly to Road 9 


Length 16.1 miles; Standard Grade 12 miles; graded, but 
not to Highway standard 4.1 miles; Gravel 8.0 miles; gravei 
mulch 7.34 miles; Tar penetration .75 of a mile. 

Location from Road 1—Southerly. 

Gravel mulch—.55 of a mile, constructed in 1931, rolled. 

Gravel 3.8 miles from gravel mulch to South Middleton. 

Gravel mulch—Southern from gravel at S. Middleton. 

1.1 miles constructed 1929, not rolled. 

75 miles constructed 1928 not rolled surface treated 1930. 





.5 miles constructed 1930 rolled. 

.35 miles constructed 1928, not rolled, surface treated 1930. 

75 miles constructed 1931, rolled. 

Gravel 4.1 mile from South limit of Concession 1 to Wal- 
singham. 

Gravel mulch from north limit of Walsingham Southerly. 

7 miles constructed 1928, not rolled, surface treated 1930. 

1.1 miles constructed 1929, not rolled, surface treated 1930 

1.65 miles constructed 1931, rolled, (beach gravel used). 

75 miles tar penetration constructed 1922, surface treated 


in 19206. 
Structures—Con. 1, Middleton S. T. R. 


Reinforced Bridge 10’-0” Span, 21’ Roadway, Reinforced 
concrete hand railing. 
10” concrete tile 30’-0” long. 
12” concrete tile 30’-0” long. 
12” corrugated pipe 40’-0” long. 
Con. 2 S.T.R.—12” corrugated pipe 40’-0” long. 
30’ concrete arch 20’-0” roadways (bad condition). 
Between Con. 2 and 3 S.T.R—4’x4’ concrete culvert 22’-0° 
long. 
Con. 3—4’-0” concrete arch 20’-0” roadway. 
Beeween Con. 3°and 4 S.T.R.—3’-0” concrete arch 18’-0" 
roadway. 
Gravel test 8” in depth. 
Walsingham Con. 12—4’-0” concrete arch 23’-0” long. 
Sen ell—-12" concrete tile 38-0" long. 
Con. 10—10” concrete tile 38’-0” long. 
Con. 10—Gravel test—Gravel 6” in depth. 
Con. 10—12” concrete tile 38’-0" long. 
Con. 10—12” concrete tile 36-0” long. 
Con, 10—12” vitrified tile 40’-0" long. 
Con. 9—12” concrete tile 30’-0” long. 
Con. 9—26" corrugated pipe 36’-0” long, concrete head 
walls. 
Con. 9—18” corrugated pipe 44'-0” long. 
e012” vitrified tile 32’-0'Jong. 
Con. 8—12” concrete tile 28’-0” long. 
Con. 8—12” vitrified tile 30’-0" long. 
Between Con. 8 and 7—12” corrugated pipe 14’-0" long. 
12” concrete tile 48’-0” long. 
Con. 7—Steel Bridge Warren Truss Box chord, concrete 
abutments 52’-0” Span, 16’-0” roadway, latticed hand railing. 
Con. 7—Steel Bridge, Warren Truss, box chord, concrete 
abutments, 76-0” Span, 15’-0” roadway, latticed hand railing. 
on. 724” corrugated pipe 38’-0” long. 
one7— lo corrugated pipe 58’-0" long. 
Con. 718” corrugated pipe 50’-0” long. 
Con. 6—18” corrugated pipe 60’ long with wooden box end, 


—— eS 


Con. 6—24” corrugated pipe and vitrified tile 66’-0” long. 
Con. 6—18” corrugated pipe 60’-0” long. 
Con. 6—18” vitrified tile 60’-0” long. 
Con. 6—10” corrugated pipe 40’-0” long. 
Con. 5—12” corrugated pipe 60’-0” long. 
Con. 5—12” corrugated pipe 90’-0” long. 
Con. 5—12” corrugated pipe 44’-0” long. 
Con. 5—12” corrugated pipe 60’-0” long. 
Con. 4—30” corrugated pipe 60’-0” long. 
Con. 3—12” concrete tile30’-0” long. 
Con. 3—18” vitrified tile 26’-0” long. 
Con. 3—18” vitrified tile 26’-0” long. 
Con. 2—Concrete culvert 8’-0” Span, 24’-0” roadway. 
Con. 1—12” vitrified tile 28’-0” long. 
Con. 1—1 mile of 6” tile drain in Con. 1. 
29 Entrance culverts. 


Road 9—From West Town Line Houghton Easterly 


Length of Road 33.2 miles; 25.85 miles standard grade; 
6.4 miles graded, but not to highway standard; 2.25 miles tar 
penetration, west and north of Port Rowan; 3 miles tar re- 
tread, north and west of St. Williams; 2 miles gravel mulch, 
east town line of Charlotteville Westerly; 5 miles surface 
treated with tar west of Road 8; 25.45 miles gravel and stone 
screenings. . 

Tar penetration west of Port Rowan constructed 1921, 
surface treated 1922, and 1928; Tar Penetration north of Port 
Rowan 1926; Tar Retread constructed 1930-1931; Surface 
treated 1931; Gravel mulch—constructed 1929, not rolled, 
constructed in 1931 rolled; surface treatment west of Road 8 
treated in 1928, retreated in 1929. 


Structure From West Town Line of Houghton Easterly 


Opposite Lot 2—24” corrugated pipe 150’-0” long. 

Opposite Lot 2—36” corrugated pipe 100-0” long with 
metal head walls. . 

Opposite Lot 2—15” corrugated pipe 42’-0” long. 

At 2nd Con.—15” corrugated pipe 50’-0” long. 

At 2nd Con., Lot 10—18” corrugated pipe 30’-0” long. 

At 2nd Con., Lot 11—18” corrugated pipe 30’-0” long. 

At 2nd Con., Lot 12—24” corrugated pipe 34’-0” long. 

At 2nd Con., Lot 12—24” corrugated pipe 32’-0” long. 

At 2nd Con., Lot 13—18” corrugated pipe 32’-0” long. 

At 2nd Con., Lot 14—18” corrugated pipe 30’-0” long. 

At 2nd Con., Lot 15—24” corrugated pipe 32’-0” long. 

At 2nd Con., Lot 17—24” corrugated pipe 30’-0” long. 

At 2nd Con., Lot 17—24” corrugated pipe 28’-0” long. 

At 2nd Con.—24” corrugated pipe 28-0” long. 

At 2nd Con.—10” concrete tile 44’-0” at side road West of 
Clear. Creek. 


: ene 49— 





At 2nd Con.—12” concrete tile 42’-0” East of side road. 
At 2nd Con.—12” concrete tile 24’-0” long, west of Clear 
Creek. | 
At 2nd Con.—Bridge over Clear Creek, concrete abutments, 
Steel Beams, concrete floor. 
At 2nd Con.—18” corrugated pipe 32’-0” long, East of Clear 
Creek. Gravel test east of Clear Creek 9” deep. 
12” corrugated pipe, 42’-0” at side road. 
224” concrete tile 22’-0” long with concrete head walls. 
12” corrugated pipe 26-0” long at church. 
4’x4’ concrete culvert 24’-0” Roadway. 
| 18” corrugated pipe 30’-0” long. 
Concrete culvert 8’-0” Span, 24’-0” roadway, extended. 
From West limit of S. Walsingham. 
Opposite Lot 1—24” corrugated pipe, 30’-0” long with 1] 
concrete head wall. 
Lot 3—24” corrugated pipe 30-0” long. 
Opposite Lot 3—18” corrugated pipe 30’-0” long. 
Lot 3—18” corrugated pipe 30’-0” long. 
Lot 3—18” corrugated pipe 32’-0” long. 
Lot 430” corrugated pipe 34’-0” long. 
Lot 418” corrugated pipe 34’-0” long. 
Concrete arch 8’-0” Span, Roadway 22’-0”. 
Lot 6—18” corrugated pipe 28’-0” long. 
‘Lot 7—18” corrugated pipe 34’-0” long. 

Lot 8—-Wooden Bridge on concrete abutments—Big Creek 

overflows. 

Steel Bridge 76’-0” Span, 16’-0” Roadway, Warren Truss, 

Box Chord, concrete floor, concrete abutments or piles. 

Lot 8—36” corrugated pipe 30’-0” long. 

18” corrugated pipe 28-0" long. 

Concrete culvert 8-0” Span, 24 Roadway. 

Lot 10-24” corrugated pipe 28-0” long. 

Lot 11—Concrete arch 8-0” Span, 14’-0” Roadway. 

Lot 12—Concrete arch 3’-0” Span, 15’-0” Roadway. 

Lot 13-4’-4 concrete culvert 24-0” Roadway. 

Lot 142 44” corrugated pipe, used as extensions on the 

ends of 2 old concrete arches Road 24’-0”. 

Steel Bridge, 44-0” Span, 20’-0” Roadway. Warren Truss, 
~ Box chord, abutments with concrete floor, on concrete abut-- 
PAReTICS. 

Lot 15—12” vitrified tile 24’-0" long. 

Con. 1—30” corrugated pipe 24’-0” long. 

15” corrugated pipe in centre 2 concrete tile on each. 
end as extensions 24’-0” long. 
15” vitrified tile 30’-0” long. 
Lot 17—12” vitrified tile 28-0” long. 
Lot 18—12” corrugated pipe 32’-0” long. 
aft 12” corrugated pipe 26’-0" long. 
15” vitrified tile 28’-0” long. 








Lot 19—15” vitrified tile 30’-0” long. 
Concrete arch 15’-0” Span, 17’-0” Roadway. 
15” vitrified tile 44’-0” long. 
Lot 20—18” corrugated pipe 28’-0” long. 
Lot 20—KReinforced concrete Bridge 15’-0” Span, 24-0” 
Roadway. 
Lot 21—Reinforced conerete bridge 15’-0” Span, 24’-0” 
Roadway. 
12” vitrified tile 24’-0” long. 
Lot 22—Reinforced concrete. bridge 15’-0” Span 24-0” 
Roadway. 
Lot 23—15” vitrified tile 36’-0” long. 
Lot 24—30” corrugated tile 36’-0” long. 
18” corrugated tile 30’-0” long. 
S. Walsingham—Con. 2—48” corrugated pipe 38’-O’—One 
concrete headwall. 
30” corrugated pipe 32’-0” concrete head walls. 
Con. 3—12” corrugated pipe 44’-0” long. 
24” corrugated pipe 46-0” long. 


From West Town Line of Charlotteviile Easterly 


Opposite Lot 1—15” corrugated pipe 36’-0” long. 
Lot 2—24” corrugated pipe 40’-0” long. 
Lot 3—36” corrugated pipe 36’-0” long. 
Lot 5—36” corrugated pipe 36-0” long. 
Lot 6—18” corrugated pipe 40’-0” long. 
24” concrete pipe 48’-0” long. 
Concession 1—4’-0” concrete arch 60’-0” long. 
12” vitrified tile 36’-O0” long. 
Con. 2—18” corrugated pipe 24’ long. 
15” corrugated pipe 36’-0” long. 
15” corrugated pipe 24’-0” long. 
Between Con. 2 and 3—15” corrugated pipe 46’-0” long. 
Lot 9—15” corrugated pipe 34’-0” long. 
_ 24” corrugated pipe 34’-0” long. 
Lot 10—15” corrugated pipe 30’-0” long. 
18” corrugated pipe 30’-0” long. 
Lot 11—10” vitrified tile 32’-0” long. 
18” corrugated pipe 32’-0” long. 
Lot 11 Gravel Test 4” deep. 
Lot 11—18” corrugated pipe 32’-0” long. 
Lot 12—12” vitrified tile 22’-0” long. 
Lot 12—10” vitrified tile 30’-0” long. 
In Con. 3—15” concrete tile 32’-0” long. 
Lot 15—15” concrete tile 15’-0” long on side road. 
15” Iron Pipe 40-0” long. 
Lot 16—15” concrete tile 34’-0” long. 
Lot 19—24” corrugated pipe 46-0” long. 
Lot Z0—-18” corrugated pipe 20’-0” long. 
In Vittoria—15” corrugated pipe 54’-0” long. 





15” concrete tile 24’-0” long. 
15” concrete tile 24-0” long. 
East of Vittoria—Steel bridge, T. Chord 24’-0” Span, 16’-0” 
Roadway on concrete abutments wooden floor. 
Lot 21—15” corrugated pipe 28-0” long. 
12” concrete tile 36’-0” long. 
18” iron pipe 48’-0” long. 
Lot 22—12” concrete pipe 40’ long. 


In Township of Woodhouse 


15” corrugated pipe 34-0” long. 

18” corrugated pipe 60-0” long. 

Reinforced concrete bridge 10’-0” Span 24’-0” Roadway. 
15” corrugated pipe 50’-0” long. 

Tile Drain 8 miles. 

Farm entrances culverts 217. 


Road 10—From Road 7 Southerly 


Length 7.5 miles, 3 miles standard grade, 4.5 miles grau- 
ed but not to standard; 7.5 miles gravelled; gravel average 

37 .in, depth. 

Opposite Con. 10, Walsingham—20” vitrified tile 28’-0" 
long. 
Opp. Con. 10 Walsingham—6’x6’ Reinforced concrete cul- 
vert 90’-0” long. 
12” concrete tile 26’-0” long. 
Con. 9—12” concrete tile 24’-0” long. 
12” vitrified tile 24’-0” long. 
12” vitrified tile 32’-0” long. 
Con. 8—12” corrugated pipe 28’-0” long. 
12” concrete tile 28-0” long. 
18” corrugated pipe 28’-0” long. 
Con. 7—15” corrugated pipe 28’-0” long. 
18” corrugated pipe 28-0” long. 
Con. 6—18” corrugated pipe 26’-0” long. 
18” corrugated pipe 26-0” long. 
| 18” corrugated pipe 26’-0” long. Pees 
Reinforced Concrete Bridge 16°08 Span, 15’-0” Roadway. 
| Con. 5—-18” corrugated pipe 28’-0" long. — 
: Con. 4—Concrete Arch 9’-0” Span, 14-0” Roadway. 

15” corrugated pipe 40’-0" long. _ nage 
Between Con. 3:and 4—18” corrugated pipe 48’-0" long. 
Con. 3—18” corrugated pipe 28’-0” long. 

36” corrugated pipe 26’-0” long. 

30” corrugated pipe 26’-0” long. xe 
Between Con. 2 and 3—15” corrugated pipe 40’-0” long. 

~ 1000 ft. Tile Drain; Entrance culverts iea 








Road 11—From No. 3 Highway Southerly to Road 7 
Lenth 4 miles; 2.5 Standard Grade, 4 miles Gravelled: 
Structures From No. 3 Highway Southerly 


Opposite Con. 14 Windham—12” concrete tile 24-0” long. 
Gravel Test 4” in depth. 
Con. 12 Charlotteville—36” corrugated pipe 29’-0” with 
metal head walls. 
Con. 11—24” vitrified tile 14-0” roadway, concrete head 
walls. 
15” corrugated pipe 28-0” long. 
15” corrugated pipe 28-0” long. 
Con. 10—15” corrugated pipe 32’-0” long. 
15” corrugated pipe 34-0” long. 
Con. 9—60” corrugated pipe 60-0”, headwalls at east side. 
15” corrugated pipe 30’-0 long. 
Gravel test 3” in depth. 
12” corrugated pipe 34-0” long. 
15” corrugated:pipe 32’-0” long. 
8 Entrance culverts. 


Road 12—From Road No. 9 to Port Ryerse 


Length 2.3, miles; 1 mile standard grade, 1.3 miles not 
graded; 2.3 miles gravelled. 


Structures 


In Con. 2—12” corrugated pipe 28-0” long. 
Con. 1—12” corrugated pipe 28’-0” long. 
B, F.—10” concrete tile 28’-0” long. 
12” concrete tile 28-0” long. 
12” concrete tile 30’-0” long. 
12” concrete tile 36’-0” long. 
8” square vitrified tile 20’-O” long. 
18” vitrified tile 34-0” long. 
12” concrete tile 32’-0” long. 
12” corrugated pipe 30’-0” long. 
12” corrugated pipe 20’-0” long. 
In Port Ryerse—12” concrete tile 18’-0” long. 
8’”’ concrete tile 16’-0” long. 
8’ concrete tile 16-0” long. 
12” vitrified tile 18’-0” long. 
. 12” vitrified tile 40’-0” long. 
Wooden bridge 36’-0” Span, 12’ Roadway (in bad condition) 
6 Entrance culverts. 


Road 13—From Road 25 Westerly to County Boundary 





Length 3.9 miles; From Road 25—Gravel 3 miles, gravel 
mulch .9 of a mile; standard grade 3.9 miles. 
Opposite Lot 15—36” corrugated pipe 36’-0” long. 
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Opposite Lot 15—12” corrugated pipe 34’-0” long. 
Opposite Lot 16—12” corrugated pipe 34-0” long. 
Lot 17—Reinforced concrete culvert, Span 8’, Roadway 24’. 
Lot 17—12” corrugated pipe 34’-0” long. 
Lot 18—15” corrugated pipe 34’-0” long. 

Gravel 7” in depth. 
Lot 18—15” corrugated pipe 34’-0” long. 


Lot 19—24” corrugated pipe 34’-0” long. 


12” corrugated pipe 30’-0” long. 
12” corrugated pipe 30-0” long. 
Lot 20—12” corrugated pipe 30’-0” long. 
15” corrugated pipe 32’-0” long. 
24” corrugated and concrete, 5 pieces concrete tile 
44’-0” long. 
18” corrugated pipe 32’-0” long. 
12” corrugated pipe 32’-0” long. 
Lot 20—12” corrugated pipe 30’-0” long. 
18” concrete tile 40’-0” long. 
18” corrugated pipe 32’-0” long. 
Lot 21—18” corrugated pipe 32’-0” long. 
18” corrugated pipe 32’-0” long. 
12” concrete tile 32’-0” long. 
Reinforced concrete bridge, Span 10’ Roadway 16’-0". 
Opposite Lot 22—15” corrugated pipe 32’-0” long. 
15” corrugated pipe 32’-0” long. 
Lot 23—15” corrugated pipe 32’-0” long. 
15” corrugated pipe 34’-0" long. 
Lot 24—15” corrugated pipe 32’-0” long. 
15” corrugated and concrete pipe 34’-6” long. 
Farm entrances Culverts 35. 


Road 14—From North Town Line of Windham to Road 2 


Length of road 8.55 miles; Gravel road 2.9 miles, not 


graded dirt road; Tar mulch 1 mile standard graded construc- 


tion 1928 not rolled; Dirt road 2.1 miles not eraded; 2.5 stan- 
dard graded and gravel. 


("12 vitrified tile 28’-0" long. 
15” concrete tile 26’-0” long. 
Con. 46” vitrified tile 28’-0" long. 


Con. 6, Lot 12—15” corrugated pipe 32’-0” long. 


Lot 13-15” corrugated pipe 32’-0” long. 

Lot 1412” corrugated pipe 30’-0” long. 

Lot 15-8” corrugated pipe 40’-0” long. 

Lot 16—12” concrete tile 32’-0" long. 

Lot 17—12” corrugated pipe 40’-0” long. 
8 Entrance culverts. 


Road 15—Boston South 
Length 14.2 miles; 8.3 miles standard grade; 5.9 miles 


graded but not to standard; 6.64 miles eravel mulch; 7.56 


$$ 


miles gravelled. Con. 13 and 14 gravel mulch constructed 
1931 rolled; Con. 9, 10, 11 and 12 Gravel mulch constructed 
1929, not rolled ; Con. 5 gravel mulch constructed 1930 rolled; 
Con. 4 gravel mulch constructed 1929, rolled surface treated 


1930. 


Structures 


Con. 4—18” corrugated pipe 30'-0” long. 
18” corrugated pipe 30’-0” long. 
18” corrugated pipe 28’-0” long. 

Con. 5—12” concrete tile 31’-0” long. 
15” concrete tile 31’-0” long. 
15” concrete tile. 31’-0” long. 
15” concrete tile 31’-0” long. 

Con. 6—24” corrugated pipe 30’-0” long. 
12” corrugated pipe 28’-0” long. 

Bridge 20’ Span, 13’-O” Roadway; concrete abutments; 
wings. walls cracked away from. abutments; Steel Beams, 
plank floor. 

18” corrugated “pipe 30’-0” long. 
Con. 7—15”x6” Flagstone culvert 27’-0” long. 

L2Zy concrete tiles? / Oo 

8’ concrete tile 25’-0” long. 
Con. 8—18” corrugated pipe 30’-0” long. 

18” corrugated pipe 30’-0” long. 

16” concrete pipe 25’-0” concrete head walls. 
Con. 8—24” corrugated pipe 32’-0” long. 

Bridge 24 reinforced concrete Beam Bridge, 20’ Road-. 
way. Reinforced concrete culvert 9’ span, 24’-0” Roadway. 

Gravel 714” in depth. 


Townsend Centre South 


Con. 9—30” corrugated pipe 32’-0” long. 
15” corrugated pipe 38-0” long. 
20” concrete pipe 31’-0” long. 
30” corrugated pipe 42’-0” long. 

Con. 10—12” corrugated pipe 24’-0” long. 
30” concrete pipe 24’-0” long. 
16” concrete pipe 20’-0” long. 
30” concrete pipe 26’-0” long. 

Con. 11—Culvert, stone abutment, cement slab, Span 5’-6”, 

Roadway 14’-0”. 

Con. 12—12” corrugated pipe 32’-0” long. 
18” corrugated pipe 21’-6” (poor). 
12” corrugated pipe 28’-0” long. 
12”x2’ Flagstone (poor). 
12” concrete tile 28’-0” long. 

Con. 13—24” corrugated pipe 40’-0” long. 
24” corrugated pipe 40’-0” long. 
6” vitrified tile 30’-0” long. 


Sn 


18” corrugated pipe 40’-0” long. 
18” corrugated pipe 50’-0” long. 
12” corrugated pipe 34’-0” long. 
Bridge—Reinforced concrete abutment and slab 18 Span, 
Roadway 24’-0”. 
16” concrete tile 36’-0” (several broken). 
12” corrugated pipe 60-0” long. 
Con. 14——Bridge—Reinforced concrete abutments and slab, 
Span 18-0", Roadway 24’-6". 
Con. 14—12” corrugated pipe 30’-0” long. 
24” corrugated pipe 30’-0” long. 
8” concrete tile 20’-0” long. 
12” corrugated pipe 28’-0” long. 


Woodhouse 


Con. 6—Culvert Reinforced concrete abutments and slab, 
Span 11’-0”, Roadway 24-6"; reinforced concrete culvert 
hand railing. 


10” concrete tile 26’-0” (fair condition). 
24” corrugated pipe 30’-0” long. 
Gravel 6%” in depth. 


Con. 5—18” corrugated pipe 24’-0” long. 

Flagstone 24x18”, 26’-0" (fair condition). 
Gravel 7” thick. 

Con. 4—16” concrete tile 22’-0” long. 
Cencrete arch 11’-6”,\span, length 22’-0°. 
Culvert reinforced concrete 4’x4’: 40’-0” long. 
15” corrugated pipe 26’-0” long. 

Gravel 3” ‘in depth. 
(on. 3-24” concrete tile 26-0. long. 
Gravel 3” at Shands. 
48” corrugated pipe 28-0" long. 
Concrete Bridge’ 11’ Span, 16° Roadway. 
Con 3-30” corrugated pipe 30’-0" long. 
Gravel in flat 6”. 
24” corrugated pipe 48-0" long. 
Con. 212” concrete tile 62’-0" long. 
12” concrete tile 28-0" long. 
15” corrugated pipe 28’-0” long. 
15” corrugated pipe 28’-0" long. 
Gravel 6” in depth. 
Flagstone 18”x18" 43’-0” long. 
Culvert 3’ concrete arch, 36-0” long, (bad condition) 
Culvert 9’-6” concrete arch, 26’-0” long, (bad condi- 
tion). | 

*Con, 2—12” corrugated pipe 28’-0” long. 

Pon, 1-8 concrete. pipe 22'-0” long. 

Gravel 514” in depth. 
100 Entrance culverts. 


Road 16—Windham Centre Southerly 


Lenth 5.8 miles; standard grade 5.2 miles, gravel mulch 
5.2 miles; Con. 12, 13, and 14 constructed 1929 not rolled, 
surface treated 1931. Con. 10 and 11 constructed 1930, roll- 
ed, Con. 10 surface treated 1931, Con. 9 and part of 8 con- 
structed 1931, rolled. Gravel 6 miles not graded. 
Con. 8—15” corrugated pipe 34-0” long. 
15” concrete tile 34-0” long. 
Con. 9—24” corrugated pipe 32’- 0” long. 
12” concrete tile 36’-0” long. 
2” concrete tile 367-0” long: 
18” corrugated pipe 40’-0” long. 
Con. 11—24” corrugated pipe 30’-0” long. 
12” concrete tile 34-0” long. 
Culvert 4x4’ concrete 26’-6” (poor condition). 
x4’ concrete 30’-6” long. 
24” corrugated pipe 34’-0” long. 
Con. 13—12” concrete tile 34-6” long. 
8” concrete tile 40’-0” long. 
30” corrugated pipe 30’-0” long. 
15” concrete tile 35’-0” long. 
24” concrete tile 78-0” long. 
Con. 14—24” corrugated 30’-0” long. 
9 Farm entrance culverts. 


Road 17—Bealton West 


Length 4.4 miles, 3.3 miles standard grade, 4.4 miles 
grav elled. 


Con. 








Con. 


Structures 


Lot 18—20” concrete tile 22’-0” long. (Bad, all piers 
12” concrete pipe 29’-0” long. 
2’x2’ Flagstone culvert 20’ 4” (Fair). 
Lot 16—4®” corrugated pipe 31’-0” with metal head walls. 
Lot 15—18” corrugated pipe 28’-0”. 
Lot 12—12” corrugated pipe 34-0” long. 
Lot 12—15” corrugated pipe 26’-0” long. 
18” corrugated pipe 30’-0” long. 
Lot 11—18” corrugated pipe 30’-0” long. 
Lot 10—26” corrugated pipe 30’-0” long metal head walls. 
Lot 10—48” corrugated pipe 30’-6” metal head walls. 
Lot 9—15” corrugated pipe 30’-0” long. 
Lot 9—15” corrugated pipe 30’-0” long. 
Lot 9—18” corrugated pipe 307-0” long. 
52 Entrance Culverts. 
Gravel Lot 18, 372 depth. 
Gravel Lot 16, 51%” depth. 
Gravel Lot 14 and 15, 6 5 6” depth. 
Gravel Lot 14, 6” depth. 





Gravel Lot 12, 4” depth. 
Gravel Lot 11, 6” depth. 
Gravel Lot 10, 9” depth. 


Road 18—From Road 2 Southerly 


Length 3.5 miles; 3.5 miles standard grade, 3.5 miles 
gravel mulch; Southerly 1.75 miles gravel mulch constructed 
1929, not rolled. Northerly 1.75 miles gravel mulch con- 
structed 1930, rolled. 3.5 miles surface treated 1931. 


Structures From Road 2 Southerly 


Opposite Con. 7, Townsend—15” corrugated pipe 32’-0” 
long. 
Con. 8—24” corrugated pipe 30’-0” long. 
Between Con. 8 and 9—15” corrugated pipe 30’-0” long. 
Con. 9—60” corrugated pipe 16’-0”, Roadway concrete head 
walls. 
12” concrete tile 35’-0” long. 
Gon. 10—12” concrete tile 35’-0” long. 
15” concrete tile 42’-0” long. 
15” concrete tile 45’-0” long. . 
15” concrete tile 42’-0” long. 
Con. 11—15” corrugated pipe 36’-0” long. 
12” concrete tile 30’-0” long. 
15” corrugated pipe 32’-0” long. 
15 Entrance Culverts. 


Road 19—Boston North 


Length 2.5 miles; Standard grade 2.5 miles; gravel mulch 
2.5 miles; Con. 3 constructed 1928: Surface treated in 1929, 
not rolled; Con. 2—gravel mulch constructed in 1929, part 
rolled; Con. 1—gravel mulch constructed 1931, rolled. 


Con. 3—24” corrugated pipe 32’-0” long. 
12” concrete pipe/40’-0” long. 
Bridge Reinforced concrete 15’ Span, Roadway 21-6” 
15” corrugated pipe 32’-0" long. 
15” corrugated pipe 32’-0” long. 
18” corrugated pipe 32’-0” long. 
| 48” corrugated pipe 31’-0" long with metal headwalls. 
Con. 2—24” corrugated pipe 32’-0” long. 
15” corrugated pipe 32’-0” long. 
18” corrugated pipe 30’-0” long. 
15” corrugated pipe 30’-0” long. 
Con. 136” corrugated pipe 32’-0" long. 
18” corrugated pipe 30’-0” long. 
18” corrugated pipe 32’-0” long. 
24” corrugated pipe 36’-0” long. 
18” corrugated pipe 36’-0” long. 
30” corrugated pipe 36’-0” long. 





12” corrugated pipe 50’-0” long. At County bound- 


ary. 

12” corrugated pipe 60’-0” long. At County bound- 
ary. 

Bridge reinforced concrete Bridge 24’ Span, 17’-6” 
Roadway. 


46 Entrance culverts. 


Road 21—From Villa Nova—North 


Length of road 4.3 miles; Standard grade 3.5 miles; 


graded, but not standard grade .8 of a mile; gravelled 4.3 
miles. 


Con. 8—16” concrete pipe, closed at one end 24’ long. 
18” corrugated pipe 28’-0” long. 
Flag stone slab culvert (bad condition). 
16” concrete pipe 25’-6” long. 
18” concrete pipe 24” long. 

Con. 7—12”x12” Flagstone culvert.24’.0” long. 
10’-0” Concrete arch 16’ Roadway. 
15” corrugated and Concrete pipe 33’-0” long 5’ of 
concrete. 

Con. 6—12” corrugated pipe 28’-0” long. 
12” corrugated pipe 30’-0” long. 
16” concrete pipe 30°-0” long. 
30” concrete and corrugated pipe 37’-0” long—10’ 
corrugated. 

Con. 5—20” McCracken pipe 30’-0” long. 

Con. 4—5’ concrete arch 17’-0” roadway (fair condition). 
17 Entrance culverts. 
Gravel Depth, Con. 
Gravel Depth, Con. 
Gravel Depth, Con. 
Gravel Depth, Con. 
Gravel Depth, Con. 
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Road 24—Simcoe to Port Dover 


Length 6.7 miles Tarvia Penetration—constructed 1919, 
192019245 


Structures from Simcoe 


Con. 5 Woodhouse—30” corrugated culvert 60’-0” long. 
15” vitrified tile 36’-0” long. 
6’-O” concrete arch 44-0” long. 
10” vitrified tile 70’-0” long. 
Con. 4 Woodhouse—12”’ vitrified tile 36’-0” long. 
12” vitrified tile 40’-0” long. 
36” corrugated pipe 60’-0” long. 





Between 3 and 4 Woodhouse—10” concrete tile 60’-0” long. 
Con. 3 Woodhouse—12” concrete tile 32’-0” long. 

12” concrete tile 32’-0” long. | 

15” corrugated pipe 46-0” long. 
Con. 2 Woodhouse—18” concrete tile 38-0” long. 
Con. 2—8” concrete tile 40’-0” long at Cullimore’s lane. 

8” concrete tile 34-0” long. 

8’ concrete tile 34-0” long. 
Opposite Lot 3—15” concrete tile 34-0” long. 
Opposite Lot 4—10” corrugated pipe 32’-0” long. 
Opposite Lot 4—24” corrugated pipe 32’-0” long. 
Opposite Lot 5—10” corrugated pipe 28’-0" long. 
Opposite Lot 8—12” corrugated pipe 28'-0" long. 
Opposite Lot 9—24” corrugated pipe 32’-0" long. 
Opposite Lot 9—30” corrugated pipe 28'-0" long. 
Opposite Lot 10—15” corrugated pipe 34’-0” long. 

36 Entrance culverts. 


Road 25—From Windham Centre to Road 13 


Length 4.75 miles; standard grade 3.75 miles; gravel 
mulch 2 miles; gravel mulch Con. 7, constructed 1930, rolled, 
surface treated 1931; Con. 6 gravel mulch constructed in 
1931, rolled; gravel 2.75 miles. 


From Windham Centre, North 


Con. 7—.85 of a mile constructed in 1930, surface treated in 
1931. 

Con. 6—.9 of a mile constructed in 1931. 

Con. 6—3.75 miles standard grading. 

Con. 7—12” concrete 26’-0” long. 

Con. 6—15” corrugated pipe 30-0” long. 

Con. 5—24” corrugated pipe 30’-0" long. 

Con. 5—8” corrugated pipe 44’-0” long. 
Steel Bridge at Teeterville on concrete abutments, 
Span 99’-0”; Driveway 13-0-. 

Con. 3—10” corrugated tile 30’-0” long. 

Gon, 3—12” concrete tile 30’-0” long. 


~~ Road 26 From West Townline of Windham Easterly to Road 
No. 2 


Length 2.5 miles; standard grade 1 mile; 2 miles gravel- 
led: 1-2 mile dirt road. 

Townline East: 

Lot 22—15” corrugated pipe 28’-0” long. 

Lot 21—15” corrugated pipe 28’-0” long. 

Lot 20—60” corrugated pipe 30’-0", concrete head walls, 
reinforced. 

Lot 19—Steel Bridge, concrete abutments, reinforced floor, 
62’ Span, 16’-0” Roadway. 


BR 6g et 


Lot 18—36” corrugated pipe 39’-0” long. 
Lot 17—Culvert concrete 6’ Span, 16’ Roadway. 


Road 27—From Highway No. 3 to Road No. 9 | 
l.ength 6.25 miles; gravel 4 miles, dirt road 2.25 miles. 


Con. 9, Charlotteville—20” vitrified tile 18-0” long. 
12” corrugated pipe 32’-0” long. 


Con. 8—24” corrugated pipe 30’-0” long. 
Between Con. 8 and 7—12” corrugated pipe 30-0” long. 


Con. 7—Reinforced concrete culvert 9’-0” Span, 24-0" 
Roadway. 
15” corrugated pipe 28-0” long. 


Con. 6—12” vitrified tile 24-0” long (bad condition). 
12” vitrified tile 24’-0” long (bad condition). 


Con. 5—36” corrugated pipe 26’-0” long. 
12” vitrified tile 22’-0” long. 
Reinforced concrete bridge 15’-0” Span, Roadway 
21-6 


Con. 448” corrugated pipe 42’-0” long. 
6 Entrance culverts. 


Road 592 Econ Road No. 6 to Road No. 9 


Length 9.25 miles; 6.5 miles standard grading; 5.5 miles 
gravelled; 3.75 miles dirt road. 


Structures 


Con. 11, Walsingham—18” corrugated pipe 38’-0” long. 
15” corrugated pipe 32’-0” long. 
30” corrugated pipe 44-0” long. 
30” corrugated pipe 54-0” long. 


Con. 10—18” corrugated pipe 32’-0” long. 
12” corrugated pipe 36-0” long. 
18” concrete tile 20’-0” long. 
15” concrete tile 20’-0” long. 
24” corrugated pipe 28’-0” long. 


Con. 9—15” corrugated pipe 28’-0” long. 
15” corrugated pipe 28-0” long. 
60” corrugated pipe 38-0” long. 
12” concrete tile 30’-0” long. 

Con. 8—12” concrete tile 20’-0” long. 


12” concrete tile 20-0” long. 
16” concrete tile 28-0” long. 
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18” concrete tile 24’-0” long. 


Con. 7—28” concrete tile 24’-0” long. 
15” concrete tile 24’-0” long. 
12” concrete tile 20’-0” long. 
18” concrete tile 24-0” long. 


Con. 5—30” corrugated pipe 28-0” long. 
Concrete culvert Span 6’-0”; 14’-0”’ Roadway. 
15” corrugated pipe 30’-0” long. ; 
15” corrugated pipe 30’-0” long. 
15” corrugated pipe 40’-0” long. 


Con. 4—15” corrugated pipe 28’-0” long. 


Con. 3—15” corrugated pipe 50’-0” long. 
15” corrugated pipe 28’-0" long. 
18” corrugated pipe 30’-0” long. 


Con. 3—15” corrugated pipe 28’-0” long. 


Between Con. 3 and 2—15” corrugated pipe 40’-0” long. 
15” corrugated pipe 40’-0” long. 


Con. 2—15” corrugated pipe 28’-0” long. 
24” corrugated pipe 34’-0” long. 


Con. 2, Walsingham—15” corrugated pipe 28’-0” long. 
15” corrugated pipe 28’-0” long. 
Concrete culvert 14’-0” Span, 14’-0” Roadwéy, (in 
bad condition). 
10” corrugated pipe 30’-0” long. 
15” corrugated pipe 28’-0” long. 


Con. 1—15” corrugated pipe 28’-0” long. 
15” corrugated pipe 40’-0” long. 
15” corrugated pipe 28’-0” long. 
Concrete culvert-6’-0” Span, 14’-0” Roadway, (in bad 
condition). 
15” corrugated pipe 28-0” long. 
20 Entrance culverts. 


Road 30—Haldimand Norfolk County Boundary Line 
- Length 3 miles; Stone Road 3 miles, standard grade; 23/4. 
miles surface treated with tar; 1% mile stone and screenings. 
Structures—From County Boundary Westerly 


Opp. Lot 24—Concrete arch 10’-0” Span, 16’-0” Roadway. 
24” corrugated pipe 30’-0" long. 


Lot 22—5’-0” concrete arch 17’-6" roadway. 
3-0” concrete arch 18-0” Roadway. 
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Lot 21—24” concrete tile 30’-0” long. 
Lot 20—3’x3’ concrete culvert 24’-0” roadway. 
Lot 19—3’x3’ concrete culvert 23’-0” roadway. 


Between Lots 18 and 19--24” concrete tile 32’-0” long. 
18” concrete tile 36’-0” long. 


Lot 18—18” corrugated pipe 28-0” long. 
28 Entrance culverts. 


Road 31 


Length .3 mile; .3 mile standard grade, concrete pave- 
nent, reinforced concrete bridge 15’-0” Span, 24-0” Road- 
way, reinforced concrete hand railing. 


2 Entrance culverts. 


RECAPITULATION 
Tere micace of County Road System .........00.... 10. S/eetmiiles 
ME eG Sead evi dese ss noe anersate vines Sevsiuba dens l2o;3o.mites 
Graded, but not to Highway Standard... 47.40 miles 
PMOL HLS VAL SY" e522. sash. cadecae as ihevaeSeserssscaunceassceienees 38.12 miles 
EE 5 5h cady Ste owed san aScqs ies cnaeejossvescensccnuses 139.58 miles 
Ue aC POA Ss, 0. oie- ceca ensecessssesncesvanecdeansctons 41.04 miles 
EME CEO OAS Ui ehicd. crac. poset cescssedstieeescthoseevenes 9.75 miles 


rT RIC Ss 5c, . oS dak sci exiasccasacadezcsescesvescsceeteece 5.25 miles 


ae a SG Seg 3.00 miles 
a ye esc cpeteledewnscevene 30 miles 
Me Rt a ee a, dra dcesacedccusshvscccopedsovvevseacetces 12.00 miles 


Length of 8” corrugated pipe used for culverts 84 feet. 

Length of 10” corrugated pipe used for culverts 160 feet. 
Length of 12” corrugated pipe used for culverts 2008 feet. 
Length of 15” corrugated pipe used for culverts 3471 feet 
Length of 18” corrugated pipe used for culverts 2634 feet 
Length of 24” corrugated pipe used for culverts 1950 feet 
Length of 30” corrugated pipe used for culverts 594 feet. 
Length of 36” corrugated pipe used for culverts 794 feet. 
Length of 48” corrugated pipe used for culverts 226 Leet: 
Length of 60” corrugated pipe used for culverts 152 feet 





Be ah va Lins Lohan: Sack Qcsee ssa stnanyrestessbens 12073'-teet 

Length of 8” concrete tile used for culverts .... 324 feet 

Length of 10’concrete tile used for culverts ...... 226 feet 

Length of 12” concrete tile used for culverts...... 1664 feet. 

Length of 14” concrete tile used for culverts .... 56 feet. 

Length of 15” concrete tile used for culverts .... 504 feet. 

Length of 16” concrete tile used tor culverts .... 368 feet 

Length of 18” concrete tile used for culverts .... 308 feet 

Length of 20” concrete tile used tor culverts .... 170 feet 
Length of 22” concrete tile used for culverts .... 28 feet 
Length of 24” concrete tile used for culverts,:...°258 feet 
| Length of 28” concrete tile used for culverts .... 24 feet 
Length of 30” concrete tile used for culverts ... 77 feet 


otal. Lemethin iiecarcssesecscsrccnsseseserserenestenessecsessenenses 4007 feet 





Se A Me i Nt SR a ee a a 
Length of 6” vitrified tile used for culverts ........ 82 feet 
Length of 8” vitrified tile used for culverts ........ 128 feet 
Length of 10” vitrified tile used for culverts ...... 126 feet 
Length of 12” vitrified tile used for culverts ...... 432 feet 


Length of 15” vitrified tile used for culverts ...... 196 feet 
Length of 18” vitrified tile used for culverts .... 146 feet 
Length of 20” vitrified tile used for culverts ...... 48 feet 
Length of 24” vitrified tile used for culverts ...... SOF beet 


ee 


Totals Lueneth: nc teenies krareiqentenarseeneey tare 1194 feet 


Length of 15” of cast iron pipe used for culverts 40 feet 
Length of 18” of cast iron pipe used for culverts 48 feet 





Total Length oi. ccsccsesssstetessenecrscnesessesssesensensenee 88 feet 
Total length of tile and pipe used in culverts 17,362. feet: 
Number of concrete Culverts ...ccc.ceseccessesseseesensees 52 
Number of concrete bridQes .ecceeecceeesseeeeseeeeeseaees 20 
Steel Drid ges ....eescssesseseecessceseerseesencencensenssnenaenceneens eres 10 
Wooden bridges ....scssescterescsrersecsccesseneeeeentaracensesneees Ps 
Number of entrance Culverts ....cccccseesecssesseceessreees 816 


Length of entrance culverts approximately 12,140 feet. 


The foregoing information should prove useful in future 
years to the various County Councils and County Road Com- 
mittees. 


All of which is respectfully submitted, 
I have the honor to be Gentlemen, 
Your obedient servant, 


GUY R. MARSTON, 
County Road Superintendent 


Dated at Simcoe, December 1, 1931. 
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